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PUBLIC WORKS, IRELAND 



THIRTY-SECOND ANNUAL REPORT 



IRON 



THE BOARD OF PUBLIC WORKS IN IRELAND. 



TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 



May it please your Lordships, 

have the honour to submit our Thirty-secnod Annual Report, embracing', inthe usual 
manner, the several services intrusted to our management, viz. : — 

Accounts : — 

Loans for Public Works, Advances, and Repayments. 

Sanctions for Grants. 

Public Buildings. 

Supply of Coals to Public Offices. 

Landed Property Improvement, including — 

Drainage of Lands, &c. 

Erection of Farm Buildings. 

Do. Scutch Mills. 

Do. Labourers’ Dwellings. 

Arterial Drainage, with Improvement of Navigation and Water-power. 

Harbours. 

Inland Navigations. 

Ormeau Bridge. 

Post Roads. 
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Sanctions for G bants. 







£ «. d. 


£ s. d. 




By Act 1 & 2 fm. 4, c. 33, for Public Works, 


50,000 0 0 






By Act 1 Vic., o. 21, for Public Works, 


50,000 0 0 






By Act 1 & 2 Vic., c. 88 (portion of £50,000), appropriated 








to Grants for Public Works, .... 


4,000 0 0 






By Act 6 ib 7 Vio., c. 44, for Public Works, 


21,000 0 0 










125,000 0 0 




By Act 9 Vic., c. 1, in aid of Belief Works, 


50,000 0 0 






By Act 9 & 10 Vic., c. 108, do. 


175,000 0 0 










225,000 0 0 




By Act 2 & 3 Vio., c. 61, in aid of the Improvement of tho 








Shannon Navigation, ..... 





290,717 0 0 




By Act 9 Vic., c. 3, for Piers and Harbours, 


50,000 0 0 






By Act 10 & 11 Vic., c. 75, for do., 


40,000 0 0 


90,000 0 0 




For Navigation in connexion with Drainage, Act 5 <b 6 Vic., 






c. 89, 


— 


141,073 0 0 








871,790 0 0 



PUBLIC BUILDINGS. 

The necessary works have been executed during the past year for the due repair and 
maintenance of all the Public Buildings in the Board’s charge. 



Dublin District. 

The extensive additions to the Constabulary Depot, Phoenix Park, which have been 
sanctioned by the Treasury, are beiim rapidly executed by the Contractor. These new 
buildings and alterations are intended to provide accommodation for 10 officers and 200 
men additional. 

■ The buildings of the new Record Depository at the Four Courts are also proceeding 
expeditiously. . 

The additions to Dundrum Central Criminal Lunatic Asylum have been in part 
m, -i- — -xmi — : a nd will be all finished within the current 



executed. The works are still goinj 
financial year. 

These works are — 

1. Additional accommodation for 50 patients. 

2. Six cells for noisy patients. 

3. Library. 

4. Turkish bath. 



5. Tank. 

6. Yard walls and drains. 

7. New kitchen. 

8. Conversion of old kitchen into dining-hall. 



Coals and Firewood. 

This service continues to be performed with the same satisfactory results as described 

The^umber^of public departments supplied, the consumption of Coals and Firewood, 
and the cost for the year are as under : — 





Tons of Coals 


Tons of Firewood 1 




Departments. 


supplied. 


.. pp i,.d. 










£ s. d. 


107 


4,993 


119J ' 


4,230 6 2 



Improvements in the Phoenix Parle. 



Durm°- the past year the improvements authorized by their Lordships and fin whj ch 
the ne“e1sary funds have been voted by Parliament, have been proceeded with, the 
operations ^mngmore particularly confined to the drainage, formation of ground around 
Wellington Testimonial, and of new roads and paths. 

The ordinary maintenance of the Park has also been duly attended to. 
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Customs Buildings. 



Works of maintenance and repair of considerable extent have been executed at the 
various Custom Houses. 

At Cork Custom House, the stores having been let on lease by the Commissioners of 
Customs, the premises have been put in thorough repair by the Crown. 

Quay walls have also been underpinned and pointed — a work much required, and 
which has been satisfactorily executed. 

It having been found that the roof of the great Sugar Store of the Dublin Custom 
House was in a dangerous state, the Board, with their Lordships’ approval, took measures 
to strengthen and repair it. The work has been satisfactorily executed, and the roof' 
restored to its original level. 



Coast- Guard Sta t ions. 



The following new Coast-Guard Stations have been finished, and transferred to the 
Officers of that department, viz.: — 

Keele, county Mayo, to accommodate 1 Chief Officer and 4 men. 

Darby’s Point, do., ,, 8 

Howth, county Dublin, „ 4 

Dalkey, do. „ 5 

Lough Shinny, do., „ 4 

Sutton (additions to), do., „ 3 

Carrickfergus, county Antrim, 1 Chief Officer and 1> 

Ballylialbert, county Down, „ 3 

Cappagh, county Clare, „ 7 

Crosshaven, county Cork, „ J Chief Officer and 11 

Roche’s Point, do., „ 1 Chief Officer and 9 

Old Head (Kinsnle), do., Boat-house and Rocket-shed. 



The new Stations which are at present in progress arc — 

Tarbert, county Kerry, 6 cottages. 

Lackecn, do., houses for 1 Chief Officer, 1 Chief Boatman, and 4 men. 

Ross, county Mayo, 1 „ 1 „ 5 „ 

Roscarbcrry, county Cork, 2 cottages. 

Bullsmouth, county Mayo, 8 cottages. 

Howth, county Dublin, (> cottages. 

The last-named is an additional building required to give accommodation to the full 
complement of the Station. 

Works of repair and maintenance have been executed during the past year at 138 
Coast-Guard Stations. in. 

The erection of the following, viz.: — Douaghadce, Balbriggan, Bonmahon, and Upper 
Cove, Kinsale, will be commenced in a short time. 



Post Offices. 

Extensive alterations and improvements have been effected at both Belfast and Lime- 
rick Post Offices, to afford adequate accommodation for the increasing business of both 
offices. 



National School Buildings. 

The new Model School at Sligo lias been satisfactorily completed, and transferred to 
the Officers of the Board of National Education. . • ii 

The works of the Model School at Cork have been commenced, and are being rapiaiy 

Pr Tho planTfor Kiimskilleu new Model School are being prepared, and the works will be 
commenced as soon as authorized. Minor 

Numerous alterations and additions have been made in the several District ana 

M Meven^new ordinaiy literary National Schools, vested in the Board of National Eto. 
tion, have been built under the Board’s direction and superintendence ; two-tniras 
cost being paid for out of the public funds. . . i pmen _ 

Works” of repair and maintenance were effected to 215 ordinary literary (>•«■ 
tary) schools during the year; while considerable works of improvement, such J 5 
laent of school-rooms, erection of porches, enclosing walls to school-pounds, sub 
boarded for earthen floors, entrance gates, &c., were also executed at ii ot taos 
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The Queens Colleges. -Public 

Considerable additions have been made to the Dissecting Rooms and the Demonstration 
Theatre of Galway College. 

The works of the restoration of the west wing of Cork College, which was destroyed 
by fire in May, 1862, are far advanced towards completion. 

A story has been raised on the south corridor of Belfast College to afford accommoda- 
tion for the Drawing Classes of the Engineering Department. 



Maynooth College. 

Under the provisions of the Act 23 & 24 Viet., cap. 104, at the request of the Trustees 
of the College, and with the sanction of the Lords of the Treasury, the Board entered 
into contracts for the following works, viz.: — 

1. Building new Infirmary. 

2. Gas factory, stores, yard, and dwelling. 

3. Gas mains and fittings. 

4. Gas cooking range. 

5. Heating apparatus. 

6. Library and Museum fittings, &c. 

The first and last are in an advanced stage, and progressing rapidly to completion. 
The remainder are all satisfactorily finished. 



District Prohate Registries. 

The works of alteration and improvement required to fit a portion of Limerick Custom 
House for a Probate Registry have been effected. 

The new building, intended for a Probate Registry, in Cork, is now complete, and will 
soon be occupied by the Officers of the Registry. 



LAND IMPROVEMENT. Landis 

In making this our Seventeenth Annual Report, relating to the operations under the pr ° iement ' 
Land Improvement Acts, we have little to introduce of a novel character in regard to the 
works that have been executed during the year 1863 ; but it may be important to state 
that in consequence of the three unpropitious seasons of 1860, 1861, and 1862, the 
labouring population were reduced, especially in 1862, to an unusually destitute state; 
and in consequence that an increased exertion was made during the year 1863 to give 
reproductive employment on works, especially those connected with Land Improvement, 
as will be seen by the following table of expenditure during the successive years from 
the commencement in 1847 to the present time : — 



Number of Applications for Loans, under the Land Improvement Acts, received in each year since the 
commencement of operations in 1847 to tho 31st March, 1864 (inclusive), and the Amount Issued in each 
year during the same period. 

1847, June to December (inclusive), 

1848, 

1849, 

1850, 

1851, 

1852, 

1853, 

1854, 

1855, 

1856, 

1857, 

1858, 

1859, 

1S60, 

1801 - 2 , 

1862- 3, 

1863- 4, 



No. of Applications. 

. 1,354 




Amount Issued. 

. £72,790 


571 




. 356,160 


643 




379,836 


436 




250,324 


280 




145,653 


164 




88,542 


154 




53,454 


123 




49,290 

33,180 


98 




108 




2S,513 


114 




27,674 


113 




34,524 


111 




29,334 


135 




26,080 


154 




36,656 


184 




61,375 


138 




58,830 
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By this table it tvfll be seen that the 

increasing during the unfavourable years from £26,000 m I860, to £58,830 m 1863. In 
S“wa”l862 the amonnt expended was £61,000 and, no doubt, the small diminution 
£ 1863 has been caused by the comparatively productive harvest : of that year m which 
L nioducc Of potatoes was above the late averages both m quantity and quality, and of 
£ts tiTrcnt-paying crop in the tillage districts, was equally abundant; but, unfor- 
Stdv the inaiiet price was unusually low, and, in consequence, the landed proprietors 
and larve farmers were less anxious to undertake the risk ot borrowing money, appre- 
hendin'? that the return consequent on thorough drainage and other agricultural 
improvements would not as fully repay the expenditure as heretofore. Should the liar. 
vJt of the present year, 1804, be equal to, or exceed that of 1863, we may anticipate 
increased confidence among the fanning class, and greater anxiety to undertake drainage 

W °The£bovc G observations refer chiefly to the tillage districts of the midland and southern 
districts In the north-eastern, where flax cultivation prevails, employment is abundant 
and the wages of the labourer high ; and in the pasture and butter.produemg parts of 
the midland and southeni districts, m most casi-s the agricultural labourers have had 
more than usual employment at fair wages, consequent on the high price of beef mutton, 
■and butter, together with the comparatively low prices of Indian meal and potatoes. 

It should bS observed, however, that in all parts of Ireland fanners suffer considerably 
from the scarcity and consequent high price ot cattle and sheep, caused partly by disease, 
but much more so from the small fanners, during the last three wears, having been obliged 
to sell the old as well as young stock to enable them to purchase food; ; and there are at 
the present time very few of that class holding land varying from 20 to 100 acres who have- 
any cattle to sell to the grazing farmers; and, consequently, the lands sown with oats m 
the spring of 1863, were not sufficiently manured, and the result lias been a small return. 

In regard J to the system adopted in carrying out the Land Improvement i^orks we. 
have only to repeat what lias been already stated in previous' reports, that all the works 
have been carried out strictly according to the systematic arrangements laid down m 
our original books of instruction, having reference to each department ; and that the 
landed proprietors, without exception, who have undertaken and executed works of 
improvement under our general superintendence have expressed themselves as My 
satisfied with the result, and admit that it lias tended materially, and at a moderate cost, 
to increase the value of their estates, and has given a stimulus to agricultural improve- 
ment, and in many cases lias been the precursor of systematic husbandry, according 
to the recognised rotative system of agriculture, T i ir 

Up to the 31st March, 1864, 4,001 loans have been sanctioned by your Lordships ; but, 
as mentioned itt previous Reports, during the period which elapsed between the year 1847, 
when the first loans were made, and the termination of the period now reported on, 
considerable sums which have been so sanctioned, have boon cancelled by thls Jioflra ’ 
underthe powers given in the Act 13th and 14th V if., cap. 81. . , j 

At the. close of .the financial year ending March, 1864, there remained unappiopriated 
out of the fund of £2,000,000 voted by Parliament for the Land Improvement service m 
Ireland, the sum of £159,332. The. sum issued on account of works up to the 
1864, amounted to £1,746,037, of which £1,659,584 has been expended on the loans wh ch 
have been completed, and £86,453 has been issued oil loans m progress and those wflicn. 
have not been finally closed. v i, 

These totals comprise 272 loans amounting to a sum of £M . S 60, 
sanctioned to proprietors for the erection of farm buildings, and thirty-thiee lom 
amounting to £10,150, for the erection of labourers’ dwellings, particulars respectm 0 

which we furnish under their respective heads.- . 

The following is a tabular statement, according to districts and counties, RPVPra i 

of applications for loans and the amounts issued, for all classes of works un cr 
Land Improvement Acts, up to the 31st March, 1864 : 
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Amounts of Applications and Issues. 



Name of County. 




Amount Applied for. 


Amount Issued. 


Total No 
cations. 


Total Amount 
Applied for. 


Total Amount Issued. 






£ 


s. 


d. 


£ 




d. 




£ 




d. 




s. 




Northern District. 
Antrim, 


102 


204,822 


17 


6 


SO, 278 


0 


0 
















Londonderry, 


86 


122,415 


6 


2 


34,798 


0 


0 
















Donegal, . 


178 


205,159 


8 


4 


87,151 


0 


0 












- 




Fermanagh, 


85 


1 22,755 


16 


11 


38,145 


0 


0 
















Tyrone, 


146 


143,464 19 


8 


52,790 


0 


0 


















48 


46,445 


12 


C 


12,26S 


0 


0 
















Down, 


41 


50,221 


8 


0 


22,489 


0 


0 


6S6 


895,285 






































Midland and Eastern. 
Cavan, 


79 


62,852 


15 


S 


. 18,001 


0 


0 
















Monaghan, . 
Longford, . 


62 


79.4S3 


12 


3 


23,029 


0 


0 
















90 


57,146 


17 


6 


24,946 


0 


0 
















Louth, 


50 


66,576 


15 


7 


22,145 


0 


0 
















Meath, 


118 


129,882 


15 


0 


53,620 


0 


0 
















Westmeath, 


83 


62,419 


It 


7 


24,755 


0 


0 
















Dublin, . 


92 


55,059 


13 


3 


22,727 


0 


0 
















Kildare, 


109 


62.300 


17 


11 


28,203 


0 


0 
















King’s, 


102 


61,874 


11 


5 


20,553 


0 


0 
















Queen’s, 


172 


167,378 


6 


0 


58,180 


0 


0 
















Wicklow, . 


110 


93,703 


4 


7 


40,166 


0 


0 
















Carlow, 


126 


126,956 


11 


6 


56,559 


0 


0 
















Kilkenny, . 


125 


128,9 SI 


14 


2 


44,811 


0 


0 
















173 


179,392 


17 


0 


73,022 


0 


0 


1,491 


1,334,050 






510,717 








Western. 


























106 


129,321 


3 


5 


43,102 


0 


0 


















104 


1151149 


17 


9 


39,315 


0 


0 
















Mayo, 


242 


337,348 10 


S 


97,784 


0 


0 


















186 


159,928 


13 


3 


76,030 


0 


0 
















Galway, 


3S3 


367,505 

170,955 


19 


9 


113,635 


0 


0 
















Clare, 


167 


4 


1 


47,646 


0 


0 


1,188 


1,280,209 




11 


417,512 


0 


0 


Southern. 














0 






350 


320,585 


15 


8 


134,699 


0 


















290 


1S1,020 17 


0 


83,472 


0 


0 


















SS 


S7.124 


0 


9 


33,430 






















590 


397,425 


16 


6 


129,329 


0 


0 
















Kerry, 


266 


483,455 


13 


1 


10S.959 


0 


0 




1,469,612 


o 


0 


489, S89 


0 








































Total, 






4,949 


4,979,157 


4 


5 


1,746,037 


0 


0 



Thorough Drainage, &c. 

The reports of our Inspectors still bear testimony to the beneficial results of the opera- 
tions carried out under loans for the improvement of land by drainage, fencing, &c., and 
to the general appreciation of the proprietors and occupiers of land. 

The number of acres that have been thorough-drained under the Land Improvement 
Acts from the commencement up to the 31st March in this year amounts to 2 13, _,2o 
acres, which has been effected at an average cost of £o per acre. Ut this quantity 
5,765 acres have been drained during the period from 1st April, 1863, to olst Alaich, 
1864. A considerable portion of the land drained has been subsoiled. 



Farm Buildings. 



For the erection of farm buildings, 272 loans, amounting to a sum of £95,360 have 
been sanctioned to proprietors, of which 218 loans, amounting to £75,960, have been 
completed in the undermentioned counties : 



[Loans. 

B 2 



Land In Im- 
provement. 
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Loans for Fabm Buildings which have heen closed. 



Name of County. 


No. 

of 

Loans. 


Amount j 


Total 

Amount 


Name of County. 


No. 

of 

Loans. 


tioned. 


Total 

Amount 

Issued. 


Antrim, . 
Carlow, . 
Cavan, . 

Cork, 

Clare, 

Donegal, 

Down, . 
Dublin, . 
Fermanagh, . 
Galway, 

Kerry, . 
Kildare, . 
Kilkenny, 
King[s, . 
Leitrim, . 
Limerick, 


4 

5 
4 

2D 

4 

5 

3 

6 
1 

17 

11 

12 

4 
2 


£ 

1,050 

1,550 

1,200 

9,300 

1,450 

1,050 

1,000 

2,400 

I 100 

j 4,700 
3,GG0 
3,200 
100 
1 450 


1,050 

1.550 
1,200 
8,7 GO 
1,450 
1,050 
1,000 
2,400 

100 

4,300 

2,950 

3,180 

100 

450 

300 

6.550 


Longford, 
Louth, . 

Mayo, . 
Meath, . 
Monaghan, 
Queen’s, 
Roscommon, . 
Sligo, . 
Tipperary, 
Tyrone, 
Waterford, 

W estmeath, . 

Wexford, 

Wicklow, 


4 

3 

17 

| 

1G 

4 

23 

3 

1 

4 
3 


1.400 
1,100 
0,800 
1,700 

300 

2,150 

5.400 
2,500 
9,550 

950 

200 

2,450 

1,350 

1,650 


1,400 

1,100 

5,860 

1,700 

300 

2,050 

5,130 

2,140 

8,490 

950 

200 

1,970 

1,350 

1,500 


1 

17 


| 0,950 


Totals, 


218 


75,960 


70,530 



Of the remaining fifty-four loans for Farm Buildings which have been sanctioned, 
twenty-six, amounting to a sum of £9,500, have not been proceeded with, and therefore 
do not appear in the following table of 



Uncompleted Loans for Farm Buildings. 



Armagh, 

Cork, . 

Donegal, 

Dublin, 

Fermanagh, 

Galway, 



Kerry, 

Kilkenny, 



Tipperary, 

Tyrone, 



Westmeath, 

Wexford, 

Wicklow, 



Ralph S. O’Brc, 

Edmond S. Coppinger, 
David Gilliland, 

Walter S. Brinkley, 
Marchioness of Ely, 
Peter Blake, 

John T. Lopdell, 
Messrs. D’Arcy, 

The Knight of Kerry, 
David Hewctnon, 

The Earl of Bcsshorouj 
George Vandelonr, 

The Earl of Dunravcn, 



Charles Conyers, 

Richard Bourkc, 

Charles Tottenham, 

F. A. Knox Gore, 

R. W. White, . 

George Vcsey Stewart, 
Thomas S. Irwin, 

'The Marquis of Abercorn, 
Andrew M'Creight & 
William Magi 11, 

Harry A 1 cock, . 

William Fox, 



wife 



sane™" 


od. 


1 


Amount Issued. 


£ 




£ s. d. 


200 


0 


0 


120 0 0 


200 


3 


1) 


40 0 0 


200 


0 


0 


40 0 0 


250 


0 


0 


50 0 0 


G50 


0 


0 


520 0 0 


350 


0 


0 


280 0 0 


250 


0 


0 


250 0 0 


450 


0 


0 


450 0 0 


300 


0 


0 


GO 0 0 


300 


0 


0 


120 0 0 


200 


0 


0 


80 0 0 


GOO 


0 


0 


3G0 0 0 


700 


0 


0 


420 0 0 


400 


0 


0 


240 0 0 


250 


0 


0 


150 0 0 


350 


0 


0 


210 0 0 


150 


0 


0 


150 0 0 


200 


0 


0 


40 0 0 


200 


0 


0 


200 0 0 


400 


0 


0 


400 0 0 


200 


0 


0 


200 0 0 


500 


0 


0 


400 0 0 


200 


0 


0 


200 0 0 


1,000 


0 


0 


400 0 0 


200 


0 


0 


1G0 0 0 


250 


0 


0 


250 0 0 


450 


0 


0 


450 0 0 


500 


0 


0 


300 0 0 


9,900 


0 


0 


6,540 0 0 



Labourers’ Dwellings. 

The Act 23rd Vie., c. 19, anthoming ns to advan^noncy te ^“*^5 
for agricultural labourers, continues to be 4 provisions. We have received 

>. md 33 10 ans ’ amounting t0 £16 ’ 150 ’ 

be -n.^"gsyeZ e “^ loans for labourers- dwellings in progress. 
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Loans for Laboukebs’ Dwellings in progress. Land inu 



Applicant. 


County. 


Amount 
applied for. 


Amount 


No. of In- 
stalments 
ordered. 


autho- 
rized to b 


provement. 

Date of last order 
for issue. 


The Earl of Howth, .... 
George Le Hunte, .... 
The Earl of Courtown, 

Harry Alcock, 

Thomas Brad dell, .... 
Herbert F. liore, .... 

The Marquis of Londonderry, 

Sir George C. Colthurst, Bart., . 

Ditto, .... 
The Earl of Longford, 

William E. Smyth, .... 
Arthur Kavanagh, .... 
Philip J. Newton, .... 
D. W. P. Beresford, .... 
The Bight Hon. John Wynne, . 

A. U. Gledstanes, .... 

Deane Mann, 

John Hurly, 

W. B. Forde, 

Philip O’Reilly, 

John P. Fitzgerald, .... 


Dublin, 

Wexford, 

Down, 

Cork, . 

Westmeath, . 

Carlow, 

Sligo, . 
Tyrone, 

Kerry, 

Down, 
Longford, 
Waterford, . 


£ 

1,000 

200 

800 

500 

200 

360 

960 

400 

715 

1,000 

200 

1,000 

805 

1,000 

900 

200 

350 

242 

400 

203 

350 


£ 

1,000 

200 

800 

500 

200 

350 

950 

350 

550 

1,000 

200 

1,U00 

800 

1,000 

900 

200 

250 

200 

400 

200 

350 


3 

4 
1 
3 
1 
3 

1 

2 

1 

3 

5 
1 
1 
1 

5 

5 


£ 

400 

120 

640 

100 

120 

70 

480 

140 

no 

400 

40 

1,000 

480 

1,000 

180 

40 

50 

80 

120 

200 

350 


22nd Jan., 1S64. 
18th Jan., 1S64. 
2nd Nov., 1S63. 
24th July, 1863. 
28th Oct., 1S63. 
2nd March, 1864. 
18th Marcli, 1S64. 
29th May, 1SG2. 
5th Jan., 1863. 
2nd June, 1863. 
16th Aug., 18G2. 
24th June, 1S63. 
16th Dec., 1863. 
26th June, 1863* 
27th June, 1862* 
31st July, 1862. 
13th Feb., 1SG4. 
29th May, 1S63. 
13th Feb., 1863. 
12th Jan., 1864. 
9th Feb., 1864. 


11,785 


11,400 




6,120 





Following the arrangement heretofore adopted, we now introduce extracts from the 
reports received from several of onr Inspectors, who have been engaged in the examination 
of works during the year 1863 : — 



Northern District. „ , 

Northern, 

We shall commence with this District, in which a sum of £10,370 has been issued Dn,,li °f nd 
since the 31st March, 1863, in the following proportions : — Dls ~ 

Antrim, £1,530; Londonderry, £1,460; Donegal, £60; Fermanagh, £2,310 ; ImiMn-*' 
Tyrone, £4,500 ; Armagh, £410 ; Down, £100. ’ ’spector of 

Drainage. 



Mr. William F. Irwin, Chief Inspector of Drainage under the Land Improvement Acts 
reports that within the past year, when viewing works in progress, “I have taken advan- 
“ tage of the opportunity afforded me of examining drainages, some of which have been 
“ executed for several years, for the purpose of ascertaining the permanent efficiency of tile 
“ drainage as compared with drainages on which broken or field stones have been used as 
“a conduit for the water; and I have the satisfaction to state that on the whole both 

systems have been successful ; and where failures were observed, they have been gene- 
“ rally caused by parties sinking the minor drains so deep that sufficient fall was not 
“ allowed for the proper discharge by the sub-mains into the main drain. Although 
“ as a rule deep or four-feet drains should be adopted, cases will frequently arise where 
(< the fall will not admit of the minor drains being sunk to that depth without injuring, in 
‘‘ a great degree, the final discharge into the main drain. I would not willingly lay tiles 
“in minor drains with a fall of less than one inch in thirty feet, or where broken stone is 
“ used, with less fall than two inches in thirty feet. 

“ There is little of novelty to remark in regard to ordinary thorough drainage ; but I 
“ find that in many localities, especially in the county Meath pasture lands, heretofore 
“ looked upon as dry feeding grounds, owing to the unusual wetness of the last three years 
“ are now producing rushes ; and the proprietors are either draining them under Land 
“Improvement, or in a similar manner from private funds. The same cause has in 
“ many cases induced parties executing works to drain more closely than formerly : but 
“ I rarely find any person who has executed drainage works — the minors having a depth 
“ of four feet — think of substituting drains of a less depth. 

“ In regard to the dwellings for labourers which have been completed within the past 
“year, I would instance those erected by Mr. Andrews, on the estate of the Marquis of 
“Londonderry, in the county of Down, as giving the necessary accommodation at a 
“ moderate cost. The same may be said of dwellings erected on the estate of Mr. Henry 
“ Alcock, in the county of Wexford ; and Lord Courtown and Mr. George Le Hunte 
“ have also erected dwellings for labourers in the same county." 
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! [ 1863 — 64 . 



Mr. William P. Prcndcrgast, Inspector of Land Improvement. Works for the counties 
of Fermanagh, Cavan, Leitrim, and adjoining portions. of Tyrone, Sligo, and Roscommon, 
reports : — 



“In Fermanagh the improvements on the estates of Sir James Emerson Tennent, the 
u Marquis of Ely, Captain Arehdull, and the Rev. l)r. Magee have been continued, and in 
• ’ ' ' parts of the county of Tyrone, on the properties of the Marquis of 

n ivr i n... i..:.. I)......,, ' • rt 



“the neighbouring parrs 01 mu cimm.y m lyium.-, \m uni |.n T u...a ui iuur^uis or 
a Abercorti, Captain Deane. Mann, and Captain Perry MTTmtoek ; in Cavan, on the pro- 
“ parties of the Marquis of Iloadfort, Sir John Young, Part., the Rev. Mr. Waring, and the 
“ Ilev. Mr. Roberts; in Leitrim, on those of the Right. Honourable John Wynne, Mr. 



“ William Jones, Mr. Hugh O’Beinie, Mr. Hugh Lyons 



1 Wynne, Mr. 
■ntgomery, and the Rev. Mr. 



“ Wilkins • also on Mr. Wynne’s Sligo estate, and on a farm of Mr. Martin’s, in the licigln 
“Louring part of Roscommon. 

“There have been lnit few applications for new loans, owing, I believe, to the opinion, 
“ still very generally entertained by landowners through the west and north-west of 
“ Ireland, that it is not worth their while to lay out money in drainage and improvement 
“ of buid 'in the occupation of tenants ; and as the greater number of the resident gentry 
“ in these counties have already improved the. land in their own occupation, they do not 
« now often apply for further loans, except where large farms come into their own hands. 

,, t l ‘L\. 1 . .. .1 1 T r tr.xivu OIVI1 l'M ldilu flvflil tb<‘TYI8l‘1rr'S C\f tllf. 



“ now oltcn nppiy Tor lunner loans, except, wnc.e i.h^u "“V"* 

“In such cases those who had loans many years ago readily avail themselves of the 
“ facilities afforded by the Act, proving that they have been satisfied with the result. 

“Ml*. Brinkley, tor instance, and Mr. Wynne, in Sligo; Mr. Montgomery, in Leitrim; 
“Lord Aberoorn and Sir llervey Bruce, in Tyrone; and Mr. Waring, in Cavan, were 
“ amongst the earliest who had loans— fifteen or sixteen years ag"— 



___ —and have continued 

“ till the present time. . 

“ A succession of wet seasons has caused rushes to appear 111 grass lands that, chd not 
« show them before, and to return in places where they had been apparently banished by 
“ thorough drainage and subsequent management of the ground ; and the cold retentive 
“ clays of Leitrim,* "Cavan, and Fermanagh, show so little present, improvement under these 
“ circumstances, that there would seem to he loss inducement than formerly to expend 
“ money on thorough drainage; nevertheless, so much has the wish tor it. spread ol late 
“ years, that all through the. country small pieces of drainage are seen on farms where it 
“was never before thought of (executed from private resoun es, and generally on the 
“ system which the. farmers have seen carried out under the Board). . 

“The demand, also, for tiles in Fermanagh and L-itrim has been such that the supplies 
“ were insufficient, and Lord Enniskillen and Mr. D'Arey Irvine are increasing their talc- 
“ works If, therefore, not withstanding these drawbacks, and ot the extreme difficulty >t 
“ improving cold, retentive clays in wet seasons, the neglect of the owners who rarely 
“keep main outlets <lt.iv, the low prims for produce, and the gcnov.il “ 

“farmers, tlm demand for draining-tiles increases m the districts where most loans under 
« tin. Act have licioli expended, it is to ho inferred that thorough drainage is hem 
“understood than formerly, and the benefit of it more generally recognise. ; and the 
“ specification noiv usually given by the Board for retentive clay hind (viz., ^ 

“ feet deep and thirty feet apart), is that most commonly followed by those who , 

“ with private funds after observing the work done by loan in their neig ) f ™ r are 

“ The usual cost is now about five pounds per statute acre ; and in my dismcUMre are 
“ generally as ninny able-bodied menus any one chooses to employ, to go i 0 ^ 

“ severe labour of sinking drains by taskwork, at prices that give them an o _ 

“ shilling a-diiy, or to work by the day at a shilling (unci frequently for ten p 

“ in Cavan and Leitrim). „„.i on ~ P nro- 

“ There have licun lint few applications for loans for building cottages, and P 
“ priotors object to the maximum amount allowed by the Board as to w 
“ cost of such dwellings as they would like to erect, but this applies .ehffifly to ^ 
“ wish to build in the vicinity of their own residences, while proprietors genao 7 
“ to build for ordinary labourers, because they cannot get rents that would ic 

“ they consider a sufficient interest oil the outlay. . „,, ts ja c his 

“ Mr. Wynne, of Hazelwood, built three substantial two-storied cottages oun, 

“ demesne with the .assistance of a loan from the Board, hut they have cos ] | . j r , 
„ .... ...ill. I .1 u . hv the Hoard: and they arc toi inooure 



. j of a loan from the Hoard, out mey nave v,.,. . , 

“ each, which is more, than the amount allowed by the Board ; and they arc , 

, employed by himself; and not for the ordinary * <a ^ 1 



that will probably he chiefly t 

°“ Loamfbr 'building . farm offices have not been often .sought for ^ tto g forming 
“ owing to causes similar to those already alluded to — the general depre bta j ne g from 

“ interest, and the doubt most proprietors feel .concerning the return to be T", modon , 
« tenants for such outlay. The Marquis of Abercorn has finished a first-cla 
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“more than the amount It cost him laud 

“ offices. ' tne J5oard > and » in all respects a first-rate sot of prom 

“ ”a“e IrmrStf Tl “ “'4 “^“Aood of 

managers (one on each side of the valley in S l ! j first - t ' I ? ss .“ B 'o«. under Scotch 
reclaimed a considerable part of the land i 1 , - mesn f ls Sltuated ) i drained and 

“ about fifteen years ago) he ha now f i °"d (having commenced 

“ Acts. He expresses Si, nsetf S dt m ! l ' stmt a,1 °" ?ad ™Ier the 

“ with the provisions of the Acte excen » t , h T 3 \ 0 ? ™ A> ."S «*kr the Board, and 

“ bufjCr 1 1““^ » *"“• h r b r i“ »y district. 

“loans to build two in the cfn^rmaS s heT- T J-**-*—*- -M-lj fr 
“rooting the cultivation of flax as a most mv.Hf'.hli. co . minc f d °f the necessity of pro- 
“and that the most important sten ie +i ' . , e C1 °P ln il thickly populated countrv, 
“great pains, as he LS T, tJZocZ StcS 'f fh ,- H ® “tkem 

SS 



...T"" Z » 1 , tj 1 f rels finite usual on suitable landed 
„ and mo,e is often cleared ; and that £12 per acre might be quoted na i low averse 
“ notfr e fiTo Uotehl11 “ d Bidlibav, for instance), even where ‘land is cold, poor, an°d 
« the market, nmfJi ‘ 16 ‘be great variation in profit (depending on the season, 

« tTiis k c,mn T °' her circumstances) seems to g,ve a special zest to farmers in cultiyat- 
• 1“ I mny here men ion that (lax grows well in all drained, friable soils, 

“TeX f r ^r r, T d “" d d °an (limestone land included) ; for the tenants of Colonel 
« dSSt Of^l ff° W f cdIt \ n ‘ flax ' 0f superior quality, oa his estate in a limestone 

„ ***** of ,he ““V Monaghan. l»„t the flax must not be steeped in hard water; and 
( m fact so much depends on the management of the flux after the crop is grown, that I • 
«, attnbut( J the superiority of the North to the long experience oi the people in its manipula- 
tion and not so much to the qualities of the soil ; and I believe that it will succeed 
equally well in any other part of Ireland, when the people become funiliar with the 
otitlerent manual operations required. 

(f I* 1 WM told tliat i" the vicinity of the town of Cooteliill a shopkeeper sold last year a 
^ single acre of good flax ground for £8, and that the tenant sold the produce for £50; 

„ anb lfc 1S calculated that after paying for seed, rent, and labour, and all deductions he 
must have cleared £30 on the one Irish acre, equal to £18 I Os. per statute acre, and 
even larger profits are not uncommon. 

„ Examples of this kind attract the attention of landholders, small and .great, and so 
^ many people are employed in the management of flax crop, from the sowing to the 
^scutching, that, in addition to the ordinary one of profit, it has become very popular 
(( amon g the working population. The competition for farms in these populous fiax- 
\i g"™* distric ts is still very remarkable, notwithstanding the large emigration ; and 
„ *'t0 P er acre ( Irish) is readily given for the 1 tenant-right’ of land held by yearly tenancy 
at a rent of thirty shillings per acre and upwards. 

M Separate reports on each loan having been furnished during the 'progress of the work 
u ~'the details of ordinary cases do not come into this general summary ; but it is desirable 
ti se \ ec ^ those of special interest or variety that may afford information, and I will 
u therefore conclude with an account of the improvement of Sir J. Emerson Tennent’s 
^tate (at Tempo, in the county Fermanagh), which is very remarkable and satisfactory 
' to all concerned. 

“ iVci* S P^°P er ty formerly belonged to the Maguires, the Chiefs of that district, and the 
old dwelling-house was the original ‘ Castle E'ick-rent’ of Miss Edgeworth’s well-known 
tale. 
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Land Im- “The present owner found the. house, plantations, fences, offices, and lands, all in the 
provement. « most deplorable. order ; the house unlit, to live in and past repair ; the plantations ruined 
“ from neglect; the fences broken down : so that the grazing (which is close to the town 
“of Tempo) was open to trespass on nil sides, the line meadow land of the demesne 
“spoiled by the periodical Hoods which had torn away the banks of a small river flowing 
“ through the valley, and the margins of some small lakes turned into mere useless 
“ swamps. 

<• j u 18(51 Sir Emerson Teunent informed me of his wish to improve the property, and 
“ after examining the ground with his agent, Mr. Sankey, who is perfectly well qualified 
“ for such business, and has an excellent superintendent, Mr. Cowan, long employed on 
“ Sir Arthur Brooke’s and other property in the country, we settled on the plans, and 
“ 1 reported to the Board, recommending their sanction to Sir Emerson’s application for 
“ a loan of £2,500, of which only £1,172 has been as yet expended, and a complete 
• c transformation lias been effected, that strikes everyone in the neighbourhood with 
“ surprise. With his private funds he built a handsome new house (designed by Mr. 

“ Lanyon), planted largely, and repaired the farm offices; and, with the Land Improvement 
“ Loan, straightened the river course, so as to make it secure against floods, and obtained 
“ some very valuable meadow laud ; reduced the level of tbc lakes so as to gain a great 
« deal on the margins ; ancl thorough drained what was formerly impracticable for want 
“ of outlet; fenced the improved lands, so that they became available for letting as pasture 
« or tillage. And he has now let the whole at 40*. per Irish acre, thus realizing a return 
“ never iTeforc obtained; while he has at. the same time put a very beautiful place into 
“ complete order for his occasional residence. 

“The employment thus given has been of most important service to a large number of 
“labourers, who would otherwise have been without work and regular money wages. 

“ About seventy men were there at one time last winter. 

“ Further improvements in farm roads, drainage, ancl fencing are now in progress, and 
“ Sir Emerson Tennont intends to apply for a loan under the ' Labourers Dwelling Act’ 

“ to build some new cottages, which will add much to the condition of the property. 

“ I consider the whole case as one worthy of special notice and report, because it illus- 
“trates the utility of the Land Improvement Acts in facilitating so many different lends 
“ of improvement and work on one property, and supplementing an owner’s private 
“ resources, so as to enable him t.o improve land re productively, at the same time that he 
is using his private funds for a dwelling-house and ornamental purposes.” 

Midland and Eastkbn District. 

In this district there has been issued since 31st March, 1 8GB, £20,515, in the following 
proportions : — 

County of Cavan, £10; Monaghan, £400; Lomrford, £2.370; Louth, £720; Meath, £-1,710 , 

Longford. Westmeath, £490 ; Dublin, £570 ; Kildare, £095; King’s, £330 ; Queen’s, £3,550; 

Mr. Henry Wicklow, £270 ; Carlow, £1,480 ; Kilkenny, £720 ; and Wexford, £4,200. 

i'fi Mr. Honrv M. Bond, Inspector of Drainage for the comity of Longford, reports that 
“ the works on the properties of Lady Fetherston and John L. O’Fcrrall, Esq., tor wine 
“ loans were obtained, under the above acts previous to 18(53, are in a forward state, an 
“will be soon completed. They consist for the most part of main and thorough drainage. 

“ Some of the main drains arc very heavy undertakings in consequence of the necessi y 
“ making deep cutting through solid rock ; they are, however, being executed in asa 
“ factory manner. 

“New loans have been applied for and obtained by Mr. William 
“Thomas Fetherston, Bart., £300; Captain Douglass, £1,1)00; Rev. 

“£700; Mr. Henry Dopping, £100; Hon. L. II. King Harman, ± 

“Thompson, £400; Mr. William Bond, £200; and Mr. Philip O’Rei „ 

“ dwellings, £200 ; which shows that at present there is greater anxiety for £au n P 
“ment in the county of Longford than lias occurred for several years past. w 

“ On some of the properties on which loans have been obtained in 1863, wor *s a 
“ in progress, especially on those of the Hon. L. FI. King Harman, the Iiev. ® 

“ worth’s, and Captain Douglass’, where a great number of men are employed. a 
“can be had in abundance in consequence of the diminution of tillage cause } 

“ failure of the cereal crops during the last three years. _ minor 

“The thorough drainage in this county has been carried out by sinking tue * 

“ drains to the depth of four feet, at distances varying from thirty to forty ieet apar , 

“ in no instance has he heard of any complaint of an unsatisfactory result. 



Lewis, £200; Sir 
Essex Edgeworth, 

.3,000; Mr. John 

11 V, for labourers’ 
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WKSTEE" DlSTHET. Land Im~ 

the^am^o^£i r 4 C ^fift°l! 1 ^ r E^ en ^ n ^ ^ le .P r0 ™ ce °f Connaught* with the county of Clare 

* =H™ £! sm ? '*‘ S S lT ei J mCe 31s ‘March, 1863, at follows 7 

and cTie £360.’ ’ £2 > 610; Ma7 °’ £250 1 K°scommon, £5,840; Galway, £3,700; 

oi;*i r ', Elchar J 1 ™ n > Inspector of Drainage for the counties of Roscommon and nart of w l 
“ afforded to the labym'ers^nd the ^allfarmeK^p^dcukrly^e Sterjwere nof^cee^d 

- C/l^oZ^lt ™ dU1 ' inS thC fcSt th ™ fo ” ™W rfS B££ 

„ r In ever y P art of the district the works sanctioned by the Treasury and the Commis. 

„ ° i r bC m=r? a w le | out m the most satisfactory manner. In pfoscommon on the 

• W ■ Sonifosi, Mr. H. S.Pakenham Mahon, Mr. Christopher French 

„Mr Ioh r „ l °M H ' h C °M n0r A| th<i H ?"' ? d T“ 7 EeV ' H - M ' Bro 'rae, Mr. William Murphy 
np ; p i?’ ^ A °~ z0 Lawler, Mr. Francis Armstrong, Mr. James GhncyGH? 

„ A m ck M p rtm ’ H r - H . enr y Sam py. &c - &0. In Sligo, on the properties of Colonel F.’ 

Itnox Gore, Mrs. Armstrong (Chaffpool), Colonel Fitzstephen French, M.P ■ Mr 

“ Ir n p’ M m' ,0 w K ' 1 p S ' §‘£, Malby Croftol >. Bart. ; Mr. Stephen Woulfe 

Flanagan Q.C. ; Mr. Henry Brett, C.E. ; Mr. Tottenham, M.P. ; Very Rev. Hamilton 

“ r«Z- e “w p r 'o J °v? ^ rett ’ &c ; . In ® a y°. on the estates of Colonel F. A. Knox Gore, 

Captain W. I. Smith, &c . ; and in Galway, on those of Mr. William Burke, and Mr 
John Lloyd Bagot, &c. 

„ “J*! e improvements in progress on the estates of the above-named proprietors consist 
u of thorough drainage, which is now preferred both by proprietors and land- 

w h ? lders fs being the most permanently useful and profitable investment. The material 
u stid used is chiefly stone, which is abundant, or at least easily accessible in most parts of 
it l dls f nct > but the use of tiles is gradually making progress, and in five or six of the 
M abo f enses, tiles partly imported from Scotland, and partly supplied from Drumhearney 
or the Hall Tileworks, have been employed with advantage and satisfaction.” 

Mr. Irwin further states as regards the state of the labouring population that “ they 
t | are in a rather more satisfactory state than during the spring of 1863. The potato crop 
“ was good and keeps well, and the oat crop more than an average in quantity and quality; 

“ but the price for oats is so low that the returns are not sufficient, as is usually the case* 

“ to pay the rent. This circumstance is, however, compensated for by a great abundance 
“ °i employment, paid in money, and, owing to the facility of transport by the railways, 

“ the cost of Indian- meal is very moderate. But if we look to the state of the small 
“ farmers holding land varying from 50 to 100, and even 200 acres in extent, their 
“ circumstances are if possible worse than last year — in most cases they possess very few 
“ °r no cattle ; they were disposed of gradually tor the purchase of Indian meal durum the 
“ three previous wet seasons ; and, in consequence, they have no manure; and although 
“ the oat land was sown the produce was small. Under these circumstances we need not 
“ be surprised at the numbers avIio have determined to emigrate. In many cases they 
“ have thrown up their farms not finding any parties, as heretofore, ready to give anything 
,c for them, and at the same time to render themselves liable for the rent. This is a sad 
“ picture, which can only be met by the gradual consolidation of farms.” 

Mr. Charles Cooper, Inspector of Drainage for the Eastern Division of the county of 
Galway, reports that “ the operations under the Land Improvement Acts for the year 
‘ 1863 in his district have been of a limited nature ; he has made progressive inspections of 
“ works under six loans, and prepared the plans and specifications of works under three 
“ new ones. 

“ Of the works in progress he refers to them generally with satisfaction ; hut especially 
“ so in the cases of Mr. Philip Reade, of the Woodparks, Mountsliannon ; Mr. John Comyn, 

“ of Lisgul ; and Mr. William C. B. Trotter, at Raheen. Of these gentlemen Mr. Reade 
“ is entitled to the greatest credit, having brought into profitable cultivation a large tract 
“ of mountain land which previously produced nothing but furze, heath, and rushes, not 
“ worth more than 2s. 6<i. per acre ; it is now bearing crops of various kinds, and is well 
“ worth 20s. per acre. 

“ In the cases of the loans made to Mr. Comyn and Mr. Trotter extensive works of main 
“ drainage have been effected which have very much enhanced the value of their proper- 
‘ ties, and afforded remunerative employment when much required.” 

C 
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Mr. Samuel U. Roberts, Civil Engineer, Inspector of Drainage for the Western District 
of the county of Galway, reports that “ the works under the Land Improvement Act for 
“ the year 1863, have been of limited extent, the most important being that now in progress 
“ on the property of Miss Fanny Grattan, in the enclosure of a marsh near Galway, which 
“.has been subject to tidal flooding : considerable progress has been made with the work 
“ which is being executed in a very satisfactory manner. 

“ Mr. John J. Gunning, of Kilroe, has carried out some works of main drainage, reclama- 
“ tion, and fencing, which have been attended with a very profitable return. 

“ Mrs. Blake, of Dartfield, has also extended the drainage works on her property near 
“ Loughrea, having found the very great benefit which resulted from the works previously 
“ executed. 

“ Captain O’Hara, of Lenaboy, has executed. some very excellent main drainage works 
“ on his property near Oughterard, by means of which a considerable extent of land which 
“ has hitherto, been waste will now be brought into cultivation. 

“ Mr. Bagot has also made considerable progress with the execution of the works at 
“ Ballyturin, near Gort. 

, Farm offices are in progress of erection by Mr. J. D’Arcy , of Rocklawn, near Oramnore, 
“ and by Mr. P. Blake, of Crumlin, near Athenry. 

“ All these works have been executed in a very satisfactory manner, and in every case 
“ the benefit resulting from them has been most satisfactory. 

“ He attributes the limited extent to which improvement of land has been carried out 
“ under the Act in this district during the past three years, altogether to the very great 
“ depression resulting from, the successive wet seasons which we have had, .which has more 
“ or less affected every landed proprietor in this district, and has had the effect of prevent- 
“ ing any outlay on property which could be avoided, particularly during the change in 
“agricultural operations which emigration is at present effecting.” 



Southern District. 

In this district the sum of £13,385 has been issued since the end of March, 1863, as 
follows : — 

Limerick, £3,005 ; Tipperary, £2,340; Cork, £3,110; Waterford, £880; Kerry, 
£4,050. 

Mr. Jolm Cox, Inspector of Drainage for the county of Limerick, and neighbouring 
districts of the counties of Kerry and Tipperary, reports that “ during the past year, 
“ ending January, 1864, he has, in accordance with instructions, inspected and reported 
“ on the progress of works of drainage, farm buildings, and labourers’ dwellings, carried 
“ out under fifteen separate loans, amounting in the aggregate to oyer £11,000, in this 
“ and in parts of the adjoining counties ; the respective proprietors being — viz., the Earl of 
“ Dunraven, Lord Monteagle, Lord Massy, Right Honourable William Monself m.p. ; 
“Venerable Archdeacon Goold, Honourable John Massy, Sir JL\ Bateson, Messrs. Charles 
“Conyers, J. W. Shelton, T. D’Arcy Evans, J. C. Delinege, Robert Ferguson, Richard 
“ Daly, Charles Philip Roche, Edward Taylor Massy, Stephen E. Collis, Robert Maxwell, 

“ Stephen Dickson Biggs, George Vandeleur, J. B. Hewson, John J. Sullivan, Reveren 
“ Crosby Morgell, &c., and certified bills of measurement for completed works to t e 
“ amount of nearly £6,000. He lias also, within the same period and district, prepared 
“ preliminary plans, specifications, and estimates for ten new loans, aggregating in amoun 
“ over £10,000, for the following proprietors — viz., Right Honourable Wimam Mods , 

“ m.p. ; Messrs. Francis J. Greene, Elyston Eyre Evans, Thomas Sanders, R. R- Cony 
“and E. A. Conyers, Edward Hodges Goggin, Henry O’Shea, P. T. Hartigan, . 

“ Harnett, &e. ... . + i lf , rP k 

“In addition to statements and information contained in previous reports tn 
“ not much of interesting novelty to be noticed in the present communication. 

“ It is admitted on all hands that nothing can be more successful than the opera l 
“ carried on under the Land Improvement Acts, yet when one knows the amount o m y 
“ still available for like works, and the extent of land still remaining m an unproman 
“ state, it appears to be surprising that it should be allowed to continue. ^ 

“ He lias pleasure in reiterating the expression of his previous testimony in ' 

“ most of the drainages which it has fallen to his lot to have examined' or i J g 
“ deep or four feet system, at intervals of from thirty to forty feet, has, with e P ’ 

“ become the rule within his district ; but he regrets to mention that there aie 7 

“ of extreme neglect of the outfalls, or open mains, which induce a wis 
* l coercive power of remedying. 
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“ Except those built by Archdeacon Goold, on his estate at Athea, there have been no 
labourers 1 dwellings erected under the Act in this county, although he resets to add 
* they are much needed in many parts of it.” s ' egreti> t0 add > 

In concluding this Report on our Land Improvement operations durum the rear 1S63 
we think it desmab e to append a copy of a correspondence caused bv a communication 
received from Lord Naas, relative to the supposed superiority of broken sZe™ coni 
P ffori W som P e 1Pe ; bT’ “r° fOT “ ftorough-drabage, which correspondence 

works f 1 mformatIon t0 P artles engaged in executing Land Improvement 



Letter from the Right Hohohrabie Lord Naas, addressed to Sir Rioharb Griefith Bart 
Chairman of tlio Board of Public Works, Ireland. 

“ Palmerstown, Naas, December 4, 1803. 

“ My Dear Sib Bichard,— Would you let me have a copy of the Report of the Insneetm- Hr. 
the Drains at Barrow Rath, when finished. 1 think that you ought to impress upon all persons wEplv 
for loans, for Land Improvement, the immense superiority of broken stone over tile drainage I can tw 
stone drainage done twenty-five years ago, in (what is now known to be) an inferior manner, which are mS 
as well as the day they were made ; and the ground, which was a snipe bog, is still perfectly drv T w 
however, great doubts as to the advisability of stone and tile mixed, and do not think there insufficient’ 
experience on that point to justify us in forming a decided opinion upon it. There are two’ requirements in 
your printed specifications for main drainage which, m my opinion, are of doubtful expediency if not 'dtoircthei- 
wrong. The first is with regard to the submains You desire that they should in all cases be conduit. s, four 
inches by six (I think). Now our experience is that the submain, made four or five inches deeper than the 
minor drain, and filled with broken stone to the level of the top of the stones in the minor is an equally 
efficient drain, and is far less liable to decay, accident, or stoppage, than a small conduit. ’ 1 

"If the stones in a minor are ten inches deep, the stones in a submain ought to be fourteen and this is 
sufficient for most ordinary submains. 

“ 0f course, when a very great number of minors run into one submain, or when several submains con- 
verge, the conduit will be necessary, but you would be astonished to see the enormous quantity of water that 
a broken stone drain, properly made, will discharge with great rapidity. 

“ In <ke small sum I propose to apply for, I shall certainly suggest that tlie'submains be broken stone, as 
I am convinced of them great superiority to every thing else yet discovered for draining land. 

“ Recollect the common-sense maxim, ‘It is easier to stop a two-inch pipe than "a fourteen-inch filter’ 
Your instruction, requiring that all drains should be open in a field before filling, is quite wrong ; a drain is 
never so clean as the moment it is made. 

“ It is an indispensable requirement that the broken stones should be on tlie ground in position by the side 
of the future drain before a sod is turned. The submain should be opened first, then the minor at its highest 
extremity opened ; the moment it is completed it should bo filled, and the submain completed as far as where 
the next minor empties itself. I would not have a small drain open a single night if I could help it, as 
twelve hours frost in certain soils will spoil your drain for ever. The great thing is to have the sides of the 
drain clean ; and every minute the drain is left open militates against this result. 

“ Excuse my sending you this damp sermon ; but these details are really very important, and should be put 
prominently forward. 

“ I will call on Monday with my application, and would he glad to speak to any of your Inspectors on the 
subject. 

“ Ever yours truly, 

“ (Signed), “ Naas. 

“ I enclose you a part of Mr. Kennedy’s letter.” 

Part of Mr. Kennedy’s Letter referred to. 



“ Mr Dear Lord Naas, — Will you.kindly obtain from Sir R. Griffith the report of the Inspector who was 
with me yesterday. 

“ He saw frogs wired out of a drain at a distance from the outfall of about 120 yards ; the pipes at the 
mouth being closely grated, and the fall being nine inches. 

“ He also saw us get quantities of roots. I also pointed out to him the roots of grasses growing down 
through a stony, tenacious, limestone gravel, to the depth of over four feet, iu a field in which there were no 
rushes or other aquarious plants^ 

“ It is a most important matter for tlie Board of Public Works to investigate, and I am perfectly convinced 
that they ought at once to adopt a system of stones over pipes ; the one acts as a safety valve to the other. I 
am now taking up an old drain at Newcastle, made with large, round stones, loosely thrown in, and under the 
level of ground only about two feet ; the drain was made about fifty years since, and though partly stopped 
by clay, and frogs in thousands, it was still running fairly, and there was no sign of roots having got among 
the stones in the least. 

"I therefore think roots will not get among stones.” 



Letter from Mr. W. F. Irwin, Chief Inspector of Land Improvement. 

“ Office, Public Works, Dublin, 
"December 14, 1863. 

“ Sir, — I n accordance with instructions to that effect, I, on Wednesday, the 2nd instant, attended at Mr. 
Robert Kennedy’s farm, on the townland of Coolmine, which lies south of the village of Eathcoole, at an 
average elevation of 500 feet above the level of the sea. It is a grass farm, with a northern aspect The land 
falls to the north and east, and the subsoil is a deep clay, with a slight intermixture of gravel. A great 

C 2 



Land /m- 
pr overmen t. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




Land Im- 
provement. 



20 



THIRTY-SECOND ANNUAL REPORT OF THE 



[ 1863 - 64 . 



portion of this farm has been thorough-drained with tiles and collars, at depths varying from , c 
feet. Mr. Kennedy met me, and pointed oat some drains which were discharging feed, alter” hich 1 . ft 
to afield where men were engaged clearing out drains, the discharge from whi.dr had been mLdei h, r f 
of grasses; though m no ease, I bolie.e, had actual stoppage taken place. The inode of oner.B„?, S 
Upon the line of minor drains, and at intervals of from fifteen to twenty yards, tile drata w« o™ J Y 
two or three tiles removed ; then, at the downstream ope, a wire, something lighter than ’ aTlf 

asm.', fiat loop on end is passed up tl, rough the drain till it reachXf Se St 'SZZ* 
drawn back again. Mr Kennedy informed me that the general result of this operation is ttiat'immediaW 
on the wire hemg withdrawn, water rushes out, carrying the small rootlets and silt with it and lmidg 
dram ipnto clear. The operation costs about 114 per Irish perch. This result was . fl “ 

presence; for upon the wire being withdrawn, some rootlets certainly come niay, and aftotoom'E 
operations of the kind, more rootlets mid four small from wore brou-dil out. • still the dvnir • ,°J , 
clearing. The frogs worn about foot from the onL. which Klirep SrttiSf, ““ 
open mam dram, and was carefully wired. Mr. Kennedy attributes the growth of these root la . 
measure to frogs getting into tlio tiles, and stopping line sill, which fimiishct food for the rootlets andiiE 
by his having caused the sod minicdiatoly below the sod to ho placed next the tiles, which is unusual S 
objectionable. As to the plan adopted for clearing out these drains, I do not consider it perfect - foi”thoush 
the small rootlets within tile pipes lie m a great measure removed, or even admit that they are all removed 



the roots are still around nndVbout the til^ md wfil immSi^ ^«*Xr^S2S in pSsS°of& 
watei in the drams. Now, were the drains stopped by ochreous or ferruginous deposits, I believe the plan 
the - ’ ftr ° J 00 * 1 tb ! nk «^ing short of raising the’ tiles. andnerfeTv 

or broken stones 
cases 



d ««hg ttwn, D oth indite q ndjmttid ., and relaying them, and placing at least six inches of strong gravel 

i examined eight otlier 

But in these cases the subsoils were different from Coolmihe, being strong gravels, or yellow or 'sdff blufsh 
clays. At same time, I made inquiry as to frogs getting into drains after being finished, and with a dron of 
say, lour inches, into the open drain, but no such occurrence took place in any instance. Where the onen 
dram is on a level with the discharge, frogs frequently, in the tadpole state, are floated in, and afterwards 
grow, causing obstructions ; and 1 have soeu, m the process of tile laying, frogs attempting to pass up the 
tiles ; and a careful tile-layer will never leave his drain without placing a flat stone or other matter in the face 
ot the last laid tile, lest frogs or other vermin might enter the drain in his absence. When the drain is 
finished, they could be prevented entering, by having a cast-metal pipe of, say sixteen inches in length, set 
twelve inches in the masonry, and projecting, say four inches, beyond the masonry. This, with a drop ef 
tour inches at time of highest flood, into the open drain, and wired, would, I consider, perfectly prevent frogs 
or other animals from entering. As this may not be tin inappropriate place to remark on the materials used 
m thorough-drainage, m respect to which I would observe, that tlio material used is in most cases decided 
by the relative cost ; and, no doubt, this should have its weight ; but it is not the most vital question, as the 

nature ot the subsoil should always be considered, nnd which may be classified 

. , Strong gravels and still clays, in which roots arc not likely to strike deep. These may be drained 
with either clean broken stones or tiles. 

1 3 1 Subsoils of an unsound or shifting or nioory nature, where the continuity of the conduit is likely 

to be disarranged. Tn such a case J would use tiles and collars, and, where I could obtain them, small slates, 
or nags, if to bo had in the locality, for soles. 

“ 3rd. — Open subsoils, such as abound in county Donegal, in West Carborry, county Cork, and about Kil- 
tiernun, county Dublin. In these cases, I would form a drain with three, stones, something like an inverted 
V, lmymg one of the stones ns a sole; the open conduit to be from six to eight inches in height, and about 
eight inches of small stones placed over ; or where tire material is of slate or flag, I would place stones, four 
or five on edge, say eight to twelve inches in height, and above them, other slates or flags on the flat sides, 
from six to ten niches deep, taking care in all cases to have the top well levelled with small stones or bits of 
nags previous to returning the soil into the drains. 

“ 4thly.— -Subsoils such as Coolminc — deep clays, where roots penetrate deeply. In such cases I would 
use tiles, without collars, and six to eight inches of strong gravel or broken stones over them. Great care to 
be used in placing the stones over tiles, for fear of breakage ; and in all cases where subsoils are firm, and 
where tiles are used, I would lay them without collars, as a more perfect joint can be made when the layer 
can see the joint than where it is covered by a collar. 1 would pin each joint with a small stone on either 
side, which would prevent the tile being displaced when the gravel or other material is cast over it. In 
firm subsoils there could not he any objection to box sewers, where well made and flagged, save the expense; 
but unless the material be suitable and the shore yvell built, I consider it a very objectionable drain. 

“ Your obedient servant, 



“ Edward Hornsby, Esq." 



“ W. F. Irwin, Chief Inspector, 
“ Land Improvement. 



Letter addressed to Messrs. William P. Prendergast, Joseph Fishbourne, and Richard Irwin, 
Land Improvement Inspectors. 

“ Office of Public Works, Dublin. 

“ 2nd January, 1864. 

“ Dear Sir,— T am directed by the Chairman of the Board to send herewith two copies of a letter addressed 
to him by Lord Naas, with a portion of a letter from Mr. Robert Kennedy, and the report of the Board s 
Chief Inspector, on the subject of the drainage of land. 

** The Chairman desires me to request that you will be good enough to favour him with any observations 
which may occur to you with regard to Lord Naas’ views and suggestions, and also in reference to the general 
question relating to the material to he preferred as a conduit for the water in thorough-draining, without 
reference to the cost, as such considerations must weigh in many' — nay, in most — -cases. 

“ I am, dear Sir, 

“ Your obedient servant, 

“ (Signed), “ E. Hornsby, Secretary.” 
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Luttej from Mr. Wn.1.101 P. PramoMsr, Isspecioh of Lisi Ikpeotbjieii. 

Reporting on Tile-Drainage, as compared with Broken Stones. 

“ With reference to the questions of the Board in regard to the semritv . 

of failure, owing to the tiles choking up with roots of frees or weeds “stances 

oxide of iron, and the comparative merits of stone drains I have to renort iwffLi" h * e , red de P 0S . lt of 
of observing the practice of many of the most successful tiUage-fan^ers hi dEeSt m °PP^ tu ^f 

and Ireland, for the last twenty years, and being well awara ofbcotland, r E “S land > 

the manner stated, I am still of opinion that, aslgeneZrule .pipe tiles “ 

say this without at all denying that broken stones form a * “ ■ - • - ateriaI for drains. 



when the material is on the field ; the cost and labour of quarrying breakbg 'and 0 stones ’ 

fiel,l stones avaikble besides the damage which .be groundmsmihs b, poLiiigtL smfS with ho r " md 
cart truthc, whereby large spaces are, m fact, effectually puddled, as if dene purposely to preven per "TaJon 
of Mr. (Those who have tried both arc aware of the number of carts brought iuto and over , R 
the labourers at e filling dtntns with stoues, compared with the number required to draw tiles for the same 
estent of ground ) While, therefore, it is quite practicable, by special care, to drain a few acres of clay lmd 
per year wel and syurely with broken stones, it is hardly possible to take a large farm in hand, and dS 
it all as quickly as desirable, btone drains sometimes foul and choke as well as tile-drains. Tiles dice d 
bo placed m the drains, so that the ends join closely and firmly together (and the best drain is formed by 
pipe- tiles carefully and am ly joined m collate), and to insure this men must be aprml, taught, and emplaned 
exclusively m laying the tiles, while others attend to the cutting and filling-in the clay. It is also known to 
practical farmers, that in stone-draining careful men must be expressly taught to put in the' stones clean 

, 6Ve - U S , 1ZC ’ , aU<1 bG ® m P I .°y ed exclu8ivel >' putting them in, 'while others attend to the cutting 
and filling-in the clay ; so that in either case the security of the work is risked when inferior men are in 
charge of it. 

“If a tile be carelessly and unevenly laid, so as to allow one end to sink and the other to rise or 
tilt-up, an obstruction is caused to Hie quick, even flow of the water, and a deposit may be formed which 
if the fall is not rapid, may increase, and form an obstruction. In like manner one 'large stone ’or clod 
across the bottom of a broken stone drain will obstruct the passage of water, or a few yards of small 
stones mixed with half-puddled clay, thrown in on a wet day, while the overseer's eyes may be momen- 
tarily turned aside (with a few clean stones thrown over the top, before he looks round again), will spoil 
a large piece of work; and such things have been known to happen in Ireland. 

“ Reverting to the comparative merits and security of stone and tile drains, where both are equallv well 
made, I would remark that we have ample experience and examples in the three countries to justify 'us in 
the use of tiles, wherever they are cheaper than stones. They have, moreover, some advantages over 
stones (supposing both are equally secure) — tiles discharge water more rapidly, and with less fall than 
stones. 

“ Mr. Kilbee, of Cavan, about fifteen years ago, drained one-half of a field with tiles, and the other half 
with stones, for the purpose of experiment. The quality of soil (a fair, gravelly clay) was uniform, and 
the fall was good and equal, and both works were well executed. He used to note the results regularly 
after heavy rains, both by watching the outlets and the condition of the soil, when turned up in tillage, 
and always found the tiled part dry several hours sooner than the stoned part, both portions being equally 
dry after a day ; but the part of a day gained by die tiles he considered such an advantage that he preferred 
them as a material for filliug drains, never doubting their permanence and security. 

“ It may be mentioned, in passing, that the greater the quantity of air introduced into the soil the better ; 
therefore the greater the size and number of open spaces the better ; consequendy the larger the tiles the 
better (the limitation being, of course, the cost — but no tiles are now recommended of less than inch-and-half 
bore); and thus, were it not for the expense, a few inches of small field stones over the tiles, or a flagged pipe, 
with broken stones over it, would often be adopted. And I happened to be at die late Sir Bichard Simeon’s, 
twenty years ago, when' he was draining thus, at a cost of about £7 per statute acre, which he stated was 
fully repaid by the increased value of the land. 

“ I was on the Dasliwood estate, in Oxfordshire, last autumn, where about £12,000 have been already spent 
in tile-drainage, and die tenant-farmers continue to drain with tiles, and pay and 7 per cent on the 
outlay of the Government and Land Improvement Company’s Loans, which would hardly be the ease if the 
work were not permanent. 

“ In Ireland there are many who have used tiles for above fifteen years, and found them safe, though there 
are many instances of failure from inferior work, or other causes, as above mentioned. 

“ Mr. Montgomery and Mr. O'Beirne, of the county Leitrim, are draining with tiles at this moment, and 
tell me they have tile drains made in 1846 and 1848 still sound and in good order. 

“ I will conclude, therefore, by remarking— that while it is desirable to make the working of die Land Im- 
provement Act in Ireland as elastic as possible, and to facilitate the progress of every kind of permanent 
improvement, and therefore to admit of specifications for broken stone drains, flagged pipe drains, with or 
without small stones over them, stones or tiles with plank under diem, in soft bogs, or any work that particular 
owners may wish for, provided only that it he sound, and that the estate is not charged with any unfair or 
unusual amount — I still conceive that the Board of Works, as a public office, is justified in recommending 
pipe tile-drainage by the general practice adopted in the best agricultural districts of England and Scotland, 
continued now after the experience of twenty years and more. 

“ Wm. P. Prendehgast. 

“ December, 1868.” 
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Letter from Mr. Joseph Fisiiboerxe, Inspector of Land Improvement. 

Reporting m Tile-Drainage, as compared with, .Broken ‘Stones. 

“ Carlow, 4tli January, 1864. 

“ Dear Sir, — R eferring to the letter from the Right Hon. Lord Naas, M.P., addressed to Sir R. Griffitl 
Bart., and also extracts from Mr. Robert Kennedy’s letter, 1 have to remark that good thorough-drainaze ottn 
he effected with pipes or broken stones. Much depends on tire capability, care, and attention of the overseer* 
in the execution of such works with any material. a ei> 

“ I have inspected thorough-drainage with pipes, executed in 1817; and in every year since that date In 
most lands pipes have continued to act well ; but there are exceptions. In some subsoils there is a tendenev 
to the growth of roots and other fibrous matter. This greatly impedes the discharge; and in some there is 
a deposit of oxide of iron, which completely stops the pipes in parts of a field, though the drains in others 
may be discharging freely, and often trees and bushes are allowed to remain too near drains, which entirely 
close them. 

“ I have observed like obstructions where broken stones have been used, especially where oxide of iron 
exists. In such eases it became necessary to open the drains, and leave them open for some time ; and when 
re-made with pipes or stones, the drains worked well. Leaving drains open to the action of the atmosphere 
for some days is beneficial, in those cases. I have known instances where opening a drain across minors so 
as to open each drain stopped by oxide of iron, and leaving this drain open for some days, has had a beneficial 
effect. 

. “ I am of opinion that submains, such as I recommended, are good and safe — viz., a pipe-tile from inches 
to 6 inches in the ope, with broken stones over, varying in size in accordance with the quantity of water to 
be discharged, and the area of minor drainage for which it is to act. 

“ Where suitable stones can be procured for forming a conduit, at a cheaper rate than pipe-tiles, I would 
use them ; in either I would place broken stones over the conduit. I much prefer this submainto one formed 
with broken stones only. 

“ Minors formed with pipes, and broken stones over, are the safest and most efficient, if the cost be disre- 
garded ; but the cost would, in most cases, be increased one-third. 

“ I have seen drains made with broken stones only, stopped by roots growing into them. Strong soils 
and subsoils, without oxide of iron, may he well drained cither with pipes without collars or with broken 
stones. 

“ Where pipes with soles and collars are requisite to prevent silting or moving, I consider thin, narrow 
boards will be found the best soles. I have seen such extensively used in Ross-shire,"N.B., with the best 
effect, in the minors and submains. These boards remain sound for many years, particularly in moory soils. 

“ Where the fall is good, and where boulders abound, I have seen thorough-drainage executed in soils 
much inclined to silting, both in minors and submains, by placing stones at bottom, so as to form a conduit, 
with broken stones over. Such drains have worked well for many years, and are likely to continue to do so, 
and they can l>e cheaply made. 

“I believe that if minors be well cleaned before placing pipes in them, and care be taken to prevent frogs 
getting in until the submain is completed, with six to twelve inches of drop from the mouth of the submain 
to highest water in outfall, frogs will rarely, it ever, get into those drains. Overseers should be most 
careful to see that this is always attended to. 

“ Silting often takes place in consequence of the incline of bottoms of drains not being accurately carried 
out, in flat lands. This frequently occurs, where falls are not sufficient. 

“ Careful, active, intelligent overseers and good gangers will execute works which will rarely fail. 

“ I am, dear Sir, 

“Your ol edient servant, 

“ J. Fishbourne.” 



Letter from Mr. Richard Irwin, Inspector of Land Improvement. 

Reporting on Tile-Drainage, as compared with Broken Stones. 

“ Itathmilc, Tulsk, 5th January, 1864. 

“ Dear Sir, — I have been honoured with your letter of the 2nd, enclosing copies of a communication on 
the subject of Land Drainage, addressed to the Chairman by Lord Naas, together with extracts from a letter 
of Mr. Robert Kennedy, and from a practical and instructive report of the Board's Chief Inspector on the 
same subject. 

“ I shall commence by stating that my experience with respect to broken stone submains is directly opposed 
to that of Lord Naas. A well-made broken stone submain, with a moderate declivity, will, no doubt, dis- 
charge a large quantity of water; but if the effective discharge be compared with that of the ordinary submain 
duct, measuring six inches in height, and four inches wide, the superiority of the latter will be very perceptible. 
Broken stone filling retards the flow of water both in submains and in minor drains, but more particularly in 
the former, which, in the great majority of cases, have much less fall- than the minor drains. On the day 
after a heavy fall of rain, I have seen a very carefully made broken stone submain quite incapable of dis- 
charging the water collected by a moderate number of minor drains (about twelve or fifteen), none exceeding 
120 yards in length ; while, if an open duct submain (as was actually directed in tire specification approved 
by the Board) had been used, the current in the open duct would have sufficed to discharge the water as fast 
as it came in from the minor drains. On the contrary, through the broken stones the discharge Was so 
comparatively slow that the conduit was full to the top, and the water, although very perceptibly running oft, 
was yet pressing against the covering sod, and rose some inches when the latter was removed. The broken 
stone filling in the minor drains was literally full of water for a considerable distance, measured upwards from 
the submain, and the lower third of the field was quite as wet, if not wetter, than before a drain had been 
opened in it. 

“ With reference to Lord Naas’ letter relating to submains, bis Lordship states, ‘he is convinced of the greet 
superiority of such drains but my experience, of more than thirty years, has convinced me that a broken 
stone submain is incapable of 'carrying off with proper velocity the ordinary discharge from the average area 
of thorough-drainage falling into one submain. The best filling for a submain is, in my opinion, the ordinarj 
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stone duct of 6 inches x 4 inches generally approved by the Board. The next best, applicable where slates Land In- 
or ° a o st0n ® s are eas dy had, is formed by placing four or five of such stones on edge, as described in the nrovcmenl. 

Chief Inspector s report of 14th December. It is scarcely necessary to add that a conduit of this description ' 

discharges water much more freely and more rapidly than the broken stone filling. Another excellent con- 
ductor of water is the drain of three stones, also referred to by the Chief Inspector; and for the satisfaction of 
those who attach much importance to broken stones, it may be ;idded that a moderate quantity of small or 
broken stones is usually combined with the two latter conduits, by being placed over them, as a precaution 
against possible, but I think very improbable, contingencies. I have also seen an apparently good submain 
formed by the combination of pipes and broken stones ; but as the minor drains were filled with broken stones 
in the usual manner, I should be apprehensive of silt getting from them into the submain pipes, after heavy 
rain-falls. 



“ Having expressed my dissent from his Lordship on the broken stone submain question, I beg to express 
my full and cordial concurrence on the propriety of having all stones required for draining purposes conveyed 
on the land before a single drain has been opened. This simple precaution, if properly insisted on, would 
prevent many losses and inconveniences, now of ordinary occurrence ; and the important work of filling the 
drains would be executed in a neater and more perfect manner. 

“ With reference to Mr. R. Kennedy’s observations on the importance of investigations into the question of 
the materials to be preferred in conduits intended for the discharge of water collected by thorough-drainage, 
it appears to me that much useful evidence might be obtained l>y collecting and comparing the notes and 
observations of practical men on a subject respecting which there appears to be considerable diversity of opinion. 
For my own part, I beg to say, with great deference to those who think differently, that my experience obliges 
me to prefer the open stone duct (or 'the old-fashioned box drain,’ as it is often called) to all other conduits 
whatsoever, both for minor drains and for submains ; the submains being constructed with an open duct as 
prescribed in the specifications generally approved by the Board, and the minor drains similarly; but having 
a small duct covered with a few inches of small stones usually gathered from the adjoining surface, broken 
stones being rarely used for the purpose. Some of the advantages of this mode of draining, as it appears to 
me, are the following ; — 1st The water is more freely and more rapidly discharged from the land, and the 
drainage is thus more perfect. 2nd. There is a free current and circulation through the open ducts, conducing 
to effective drainage and increased fertility of the laud. 3rd. The roots of trees and other plants, which appear 
to be attracted by pipes and tiles, rarely, if ever, enter stone drains, and (so far as I have been enabled to 
observe) never, under any circumstances, grow into an open stone duct. I beg further to state, that for several 
years past I have availed myself of every opportunity which occurred, of seeing and examining places where 
either minor or submain drains were reported or were supposed to have failed. 

“The most common, as well as the most injurious, are those caused hv the roots of trees and shrubs ; and, 
so far as I have had opportunities of observing, every tile-drain placed within the inlluence of roots, particularly 
of aquatic trees, is usually stopped, even in the course of a single season. 

“ I have the honour to remain, dear Sir, 

“ Faithfully yours, 

“ Richard Irwin. 



“ E. Hornsby, Esq." 



ARTERIAL DRAINAGE, 

"With Improvements of Navigation and Water-power, under tlie Acts 5 & 6 Vic, ca.p. 89 ; 

8 & 9 Vic., cap. 69; 9 Vic., cap. 4; 10 & 11 Vic., cap. 79; 16 & 17 Vic., cap. 130; 

18 & 19 Vic., cap. 110; 19 & 20 Vic., cap. 62; 20 & 21 Vic., cap. 23 ; and 21 & 22 

Vic., cap. 41. 

The Board’s duties in connexion with the worts of Arterial Drainage continued during 
the past, as in the previous year, to be confined to determining, on. the application of 
proprietors, the amount of increased rent to be paid by tenants holding under leases in 
respect of the benefit derived by them from improvements in their holdings, resulting from 
the Drainage operations, and to giving information, assistance, and advice to the Trustees 
of Districts, on such points connected with their trusts as they might request, and which 
we have felt it within our province to give, all executive operations having, as stated in 
the previous year’s report, been brought to a close. .... 

No change has taken place in regard to the Board’s responsibility, in respect of the. 
Clonakilty ^lob-lands; and as regards the Shanagolden District, the final adjustment ot 
the accounts in reference to the general expenditure under Arterial Drainage alone remains 
to be disposed of, the report having been made by the bpeciul Inquiry Commissioners. 

The whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts, including £70.201 for works chargeable to counties, amounted 
at the end of March, 1863, to £2,384;338 ; and the repayments in respect thereof amounted 
to £686,338. T , . _ 

The Act 26 & 27 Vic., cap. 88— “An Act to enable Landed Proprietors to construct 
Works for the Drainage and Improvement of Lands in Ireland,” known as “ The Drainage 
and Improvement of Lands Act (Ireland), 1863” — was passed on the 28th July, 1863, lor 
the purpose of constituting Elective Drainage Districts, to be vested in Drainage Boards 
formed by the proprietors of the lands. During the remainder of the year numerous 
applications have been made to us for instructions as to the course of proceeding under 
the Act, and for permission to inspect plans and other documents relating to uutnets 
formerly surveyed and examined under the provisions of the previous Drainage Acts, but 



Arterial 

Drainage. 
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of youTl ordsr 1Ch E ° StepS take ”’ ° wing t0 the sus P ension of a 'l such worts by order 

We have every reason to believe that several Districts, to be formed under the new A rt 
will shortly be brought under our consideration. Act > 



HARBOURS. 

Kingstown Harbour. 

During the past year the worts of the Harbour, Piers, Breakwaters, and Jetties and 
all buildings connected with them, have been maintained in an efficient state of reu’air 
A spur wall has been constructed near the head of the East Pier, to intercept the passa’™ 
round to the Harbour mouth of large stones in storms, and seems likely to answer the 
purpose intended. The levelling of the surface of the West Pier, and the continuation 
of tlie parapet wall and paving of sea slopes have been greatly advanced, and nearly 
brought to completion. A new Boat Slip has been formed in front of the Coast Guard 
Station; and on the Steam Packet Jetty east iron Bollards have been fixed to prevent 
the danger of accidents which the mooring of the Packets to the former ones gave rise to 
The following is a return of the Vessels that have used the Harbour during the last 
year — Mail and Passenger Steamers and Yacht Club Vessels excepted : 



To and from the port of Dublin, waiting wind or tide, sailing vessels, 
To and from the port of Dublin, waiting wind or tide, steamers, 

From English, Irish, Scotch, and Foreign ports, to Irish ports, 

From English, Scotch, and Foreign ports, to English and Scotch ports, 
From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports, to Foreign ports, 

For Orders, . . . . 

To Kingstown, ....... 

Men of War and Cruisers, ...... 



Number. Tonnage. 
536 114,407 

12 6,210 

225 17,671 

214 20,420 

102 7,347 

82 14,815 

1 1 2,764 

477 68,454 

14 — 



Total, . 1,673 241.088 



In the previous year the numbers wore, . 



1,626 241,635 



Howth Harbour. 

The works sanctioned by the Act 26 & 27 Vic., cap. 72, for deepening this harbour, 
which lias for several years been gradually silting up, were commenced shortly after the 
Pfsing of the Act, and considerable progress has been made with them. The road-surfaces 
of the piers and approaches, and the other works of the harbour, have been maintained in 
good repair. The sea-slopes of the piers have received no injury during the past year. 
— See Appendix C. 

Dunmore East. 

The works of this harbour have been all maintained in good order and repair, and no 
outlay beyond that for ordinary maintenance has been required. 



Donaghadee. 

The works have been confined to repairing a breach which had been made in the sea 
pavement of the southern pier, and the removal of two small accumulations of sand, and 
to the general maintenance of the works of the harbour, which have all been kept in good 
repair. — See Appendix C. 



INLAND NAVIGATIONS. 

Shannon Navigation. 

The works throughout this navigation have all been maintained in good order. Several 
new beacons and buoys have been placed to mark the Navigation Channel instead of those 
which were decayed or removed, and some small shoals between Lough Forbes and 
Roosky have been removed by dredging. With these exceptions no expense beyond the 
ordinary outlay for repairs has been incurred. — See Appendix C. 
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River Maigue Navigation. inland 

All the works have been maintained in a safe and satisfactory state of repair . — See — 

Appendix C. 

Tyrone Navigation — Coal Island Canal. 

Llie expenditure upon this navigation has been confined during the past year to the 
ordinary works of maintenance, and nothing further is likely to be required during the 
coming year, the works being all in good order and repair . — See Appendix C. 

Boyne Navigation. 

The works of this navigation have been maintained in a satisfactory state of repair. — 

See Appendix C. 



ORMEAU BRIDGE. 

This bridge over the River Lagan, connecting the counties of Antrim and Down, near Ormeau ] 
Belfast, is a line structure of four arches of forty-live feet span each, designed by Messrs, bridge. 
Lanyon and Smyth, the Surveyors of the counties named, and contracted for by' Messrs. 
O’Connor & Co., at a sum of £15,006 6#. 

It was commenced in January, 1861, has been completed in a most satisfactory manner, 
and has been open to the public since the early part of last year, 1863. 



POST ROADS. 

Act 6 and 7 Wm. IV., cap. 116. 

On the application of the Postmaster-General, under the 61st section of the above Act, 
repairs have been executed during the past- year on post roads situated in the following 
counties : — 

Cork. Fermanagh. 

Donegal. Galway. 

Down. Mayo. 

These repairs have been executed under the superintendence of the respective County 
Surveyors, at a cost of £412 Is. 3d., repayable by Grand Jury Presentment at subsequent 
Assizes. 



We have the honour to be 

Your Lordships' obedient Servants, 

(Signed), RICHARD GRIFFITH, 
JOHN G. M'KERLIE, 
WILLIAM R. LE FANU. 



Edward Hornsby, Secretary. 

Office of Public II ori s, Dublin, 
June 6th, 1864. 



D 
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(A^ABSTRAorjjf th ° A ° co ™ ts of tho CoiiMissioNBns of Public Wouks in Ireland, allowing the Total of 



Loans, Advances, and Repayments, v 
Loans, 57 Geo. 3, c. 34, 

„ 1 & 2 Win IV., c. 33, 

„ _ 6 & 7 Vic., e. 44, . 

Arterial Drainage, &c., 
Laboucbere Drainage, 

Land Improvement, 



32 River Drainage Works, 5 & 6 Vic., c. 89, &c., . 
32 j Land Improvement Preliminaries, 10 Vic., c. 32, 



Parliamentary Votes and Grants, viz. : 

1. Public Buildings, including National Education Buildings, Pha-nixl 

Park, Kingstown, Howth, and I lonaghodee Harbours 1 

2. New Record Buildings, . 

3. Salaries and incidents of Office, an.l Fisheries 

4. Convict Prisons, 

5. Central Criminal Lunatic Asylum, Dundrum, 

6. Royal Dublin Society, . 

7. Dunmoro Harbour, 

8. I 1 our Courts (Dublin) Extension, 

9. Westmoreland Lock Hospital, . 

10. Illuminations— Prince of Wales’s Marriage, 

11. House of Industry Hospitals, . ° 

12. Convicts’ Huts, Fort Carlisle, . ’ 

13. Civil Contingencies, 



Miscellaneous Services, viz. : 

1. Maintenance of Post Roads, 

2. Receivers’ Accounts for Loans, . 

3. Inland Navigations : — Shannon, 

u Boyne, 

v . Tyrone, &e., 

4. Metropolitan Police Buildings, . 

5. Wellington Testimonial, Phicnix Park, . 

6. Railway Arbitration Accounts, . 

7. Piers and Harbours Act, 9 Vic., e. 3 : and 10 & 

8. Or mean Bridge, . 

9. Maynooth College, 

10. Phoenix Park Grazing Rents, ! ! 

1 1. Sundry Drainage Deposit Accounts, per Act 20 

12. Wexford Free Bridge, . 

13. Sundry Accounts, 



CL^mfied^Abstract of Loans f or Public Works, 1 & 2 Wm. IV., c. 33 • an d i 
Statement of open Loan Accounts, 1 & 2 Wm. IV., e. 33 ; and 0 & 7 Vic ! 

Ditto * 57 Geo. III., c. 34, . . J 



I 



■lint March, 




277,281 8 6 



Office oj Public Work, Dublin, 2nd May , 1864. 
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Sums intrusted to their Management for Collection or Disbursement for One Tear, ended on 31st March, 1864. 



Balances 
Overdrawn on 
31st March, 



+,467 4 8 
1,868 1G 11 



145,696 5 2 



Overdrawn 
Balances from 

31tt March. 



30 18 9 
1,519 8 7 



— I 32,710 12 2 



4 ! 280,122 7 0 



4,467 4 8 
1,868 16 11 



2,254 17 1 145,696 5 2 



5,423 1 G ! 38,133 1 



4,386 4 8 ; 470,288 7 5 



4,436 5 J 1 I 454,855 1 3 ! 10,997 0 8 470,288 7 



W. B. So A Dr, Accountant. 
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(A I.) An Account, showing the Receipts and Expend,,,,,,,,, o( tie 



rOBLIC LOANS. 



To balance, 31st March, LSG3, 



Loans Advanoes. 

Public Works, 6 Js 7 Vic., c. •14 : 

Amount received from Commissioners of National Debt, 



Land Improvement, 10 Vic., e. 32, Ac.: 

Amount issued from Consolidated Fund, 



Total issued for Loaus, 



Loans Repayments. 

1. Public Works Loans : — 

Amounts received under the following Acts, viz. : 

Loans, 57 Geo. III., c. 34, 

Loans 1 & 2 Win. IV., c. 33, . ! 

Ijouiis 6 & 7 Vic., c. 44, . 



2. Arterial Prainago ami Navigation in connexion : — 

Amount received from Proprietors for Prainago Works, 
Amount received from Counties on account of Navigation Works, 



3. Lahoucliere Drainage : — 

Amount received from Proprietors, . 



4. Land Improvement : — 

Amount received from Proprietors, 



Total Repayments, . 



£ s. d. 


£ s. d. 


£ s. d. 


~~ 






2)840 18 6 




- 


6,930 0 0 


- 




- 


5S,000 0 0 


— 








Jj4,930 0 0 




10,337 17 10 








8,004 19 0 


. 






0,549 3 G 


— 


— 




— 


27,952 0 4 


- 




5G,G!) 7 12 10 








10,581 16 G 


— 


— 






72,282 9 4 


- 






11,083 15 4 


~ 




- 


101,033 3 G 


- 




— 


- 


212,351 8 G 








280,122 7 0 





Office of Public Works, Dublin, 2nd May, 18G4. 
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Commissioners of Pbelio Works in the Tear ended Slit March, 1864. 



ADVANCES AND REPAYMENTS. 





£ s. d. 


£ a. d. 


£ a. d. 


Loans Advances. 








Public Works, G k. 7 Vic., c. 44 • 








Amount advanced on Loans, . , 


- 


0,930 0 0 


— 


Land Improvement, 10 Vic., c. 32 <fec • 








Paid to Proprietors on account of Loans . 


~ 


58,830 0 0 


- 


Total paid to Borrowers, . . : . 






G5,7C0 0 O 


Loans Repatments. 








1. Public Works Loans : — 








Amounts transferred to H. M. Exchequer, viz. : — 








Loans, 57 Geo. III., c. 34, 








Loans, 1 & 2 Win. IV., c. 33, 








Loans, 6 & 7 Vic., c. 44, • • . . 


8,591 5 10 


- 


— 






26,994 2 S 


— 


2. Arterial Drainage and Navigation in connexion : — 








Amount transferred to H. M. Exchequer, . , 


72,235 7 0 






Overpayments refunded, . . , , . 


G 3 4 










72,241 10 4 




3. Labouchere Drainage : — 








Amount transferred to PI. M. Exchequer, . 




11,083 15 4 


— 


4. Land Improvement : — 








Amount transferred to II. M. Exchequer, . c 


- 


101,073 5 4 




Balance to next Account, , . « 


- i 


- 


2^969 13 4 




i 




280,122 7 • O 



W. B. SoAtr, Accountant. 
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An Account showing tho Receipts and Expenditure of the Commissioners 



No. of 



Final 



NAME OF DISTRICT. 



RECEIPTS. 



Works Account. 



27 

47 

183 



Brusna, 

Clonakilty, 

Loughs Corrib, 
Lough Corrib, &c., 



Total Receipts, 



Balance to next Account, 



(A 2.) — RIVER 




70 0 0 
11 0 0 



81 0 0 
4,386 4 8 



4,467 4 8 



Office of Public Works, Dublin, 2nd May, 1864. 



RECEIPTS. 

Balance from last Account, 

Amount received from Treasury by way of Loan, . * 

„ received from Proprietors in repayment of preliminary expenses, 



Office of Public Works, Dublin, 2nd May, 1864. 



(A 3.)— LAND IMPROVEMENT 



£ s. d. 


£ s. d. 




268 17 2 


700 0 0 





899 19 9 







1,599 19 9 




£1,868 16 11 
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of Public Works, in the Tear ended 31st March, 1864 — continued. 



DRAINAGE. 




PRELIMINARIES. 



EXPENDITURE. 


£ «. d. 


£ t. d. 


Amount paid to Exchequer in' Repayment of Advances, 

„ paid for preliminary investigations, Advertising, Scrivenery, &c., 


855 1 4 
664 7 3 


1,519 8 7 
349 8 4 


Balance carried to next Account, ...... 


- 






£1,868 16 11 



W. B. Soadt, Accountant. 



E 
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An Account showing the Receipts and Expenditure of the Commissioners 



(A 4.}— PARLIAMENTARY 



RECEIPT. 


£ s. d. 


£ 3 . d 


£ s. £ 


— 


Balance brought from last Account, . 

1. Public Buildings, &c. : — 

Issued from H.M. Exchequer on account of Votes, 
Sundry Receipts, Rents, Sale of Old Stores, the., . 
Contributions in aid of National Schools, . 

, i, -1 


i ill 


101,601 0 0 
253 8 10 
17 6 S 


1,860 5 7 




Carried forward, .... 


- 1 


101,871 15 6 


1,860 5 7 
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of Public Works, in the Tear ended 31st March, 1864— continued. - 



VOTES AND GRANTS. 



EXPENDITURE. 

1. Public Buildings, Ac. : — 

Dublin Castle — General Repairs and Alterations to State 
Apartments, Public Offices, Ac., 

Royal Irish Academy — Repairs, Alterations, Ac., 
Charitable Bequests Office, ditto. 

Commissariat Office, ditto, 

Stationery Office, ditto. 

Agricultural Statistics Office, ditto, 

Census Office, ditto, 

Income-Tax Office, ditto, 

Inspector-General of MilitiaOffice, ditto, 

Late Inland Navigation Office — Rent, 

King’s Inns — Repairs and Alterations to several Offices, Ac., 
Four Courts — Repairs, Alterations, Ac., to several Courts, 
Chambers, and Offices, .... 

Four Courts’ Marslialsea — Additions, Repairs, Alterations, 
Ac., ....... 

Custom House, Dublin — General Repairs and Alterations 
to several Public Offices, Ac., .... 

Custom House, Cork, ditto, ditto, 

Custom House, Limerick, ditto, ditto. 

Custom House, Belfast, ditto, ditto, 

Dock Stores and North Wall Bridges, Dublin — Repairs, Ac., 
Customs’ Buildings throughout Ireland — Additions, Re- 
pairs, and Alterations, .... 

Irishtown Church, ditto, ditto, 

Phmnix Park Residences, Ac. — General Repairs, Furniture, 
Additions and Alterations to Viceregal and other 
Lodges, Ac., ...... 

Royal Hospital, Kilmaiuham — Additions, Repairs, Altera- 
tions, Ac., ...... 

Royal Hibernian Military School : — 

Repairs and Alterations, . . . 

Sundry Enlargements of, and Additions to, Exist- 
ing Buildings, ..... 

The Queen’s College, Cork:— 

Additions, Repairs, Alterations, Ac., £1,973 S 7 
Rebuilding Portion Burnt down, 

Restoring Furniture, Ac., . 3,818 0 3 



The Queen’s College, Belfast — Additions, Repairs, Altera- 
tions, Ac., ...... 

The Queen’s College, Galway, ditto, 

Inland Revenue Buildings — Repairs, Ac., 

Coast Guard Stations : — 

Maintenance of Existing Stations, 

Law Expenses, Costs of Leases to the Admiralty, Ac., 
New Buildings : — 

Achill Island — Bullsmouth, £S09 4 3 
Darbyspoint, 1,623 8 0 
Keele, . 1,835 9 8 



Ballyhalbert, 

Oappagh, 

Carrickfergns, 

Crosskaven, 

Dalkey, . 

Howth, . 

Laeken, . 

Lough Shinny, 

Rochespoint, 

Roscarberry, 

Rosa, 

Sutton, . 
Tarbert, . 



£4,268 1 11 
425 2 0 
1,643 2 0 
1,924 9 9 
2,200 14 8 
1,154 9 10 
742 18 9 
272 13 6 
361 9 3 
1,366 1 5 
203 18 9 
8 12 0 
561 0 1 
277 9 6 



• Carried forward. 



3,235 3 6 
2,739 10 7 



1,259 4 9 
1,130 1 1 



1,967 14 11 
101 0 8 



6,893 15 10 I 

251 14 
92 9 1 
87 3 

46 0 8 | 
140 16 
243 2 
8 14 11 
15 0 4 
115 11 6 

252 2 8 



2,061 10 
75S 4 
770 16 
619 6 
423 3 



559 4 
252 18 11 I 



6,419 14 4 j 
3,408 17 9 | 



5,974 14 1 



) 14 8 
>33 



17,478 19 0 | 
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As Account showing the Receipt and Expenditdee of the Commimiokem 



RECEIPT — continued. 

Brought forward, 

1. Public Buildings — continued, 



(A 4.) — PARLIAMENTARY 



£ 6. d. 

101,871 15 6 



£ s- d. 
1,860 5 7 



Howth Harbour : 
Rents, 



Doiiaghadee Harbour : 
Rents, &c., 



Carried forward, 



101,976 17 1 



1,860 5 7 
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VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 

Brought forward, 

1. Public Buildings, Ac. — continued. 

General Post Office, Dublin — Additions, Repairs, Altera- 
tions, Ac., ...... 

Post Office, Cork, Ditto, 



National Education Buildings, Ac. : — 

Repairs and Works at the Offices, Schools, Lecture-rooms, 
and Training Departments in Dublin, . 

Repairs and Alterations to Model Agricultural Schools, 
including Albert Model Farm, 

Repairs to District Model Schools, 

Additions and Alterations to ditto, 

Repairs and Maintenance of Minor Model Schools, 
Additions and Alterations to ditto, 

Repairs to Ordinary Literary Schools, 

Grants towards Building, Improving, Re-furnishing, and 
Enclosing Sites of Ordinary Literary Schools, . 
Building New Model Schools : — Cork, . £1,635 1 11 
Ditto, ditto, Sligo, . 1,988 17 6 



Constabulary Depot Barracks, Phcenix Park : — 

Repairs and Alterations, . . £1,409 9 7 

Additions, .... 4,788 8 8 



Constabulary Barracks throughout Ireland — Additions, Re- 
pairs, and Alterations, ..... 



District Probate Registry Offices : — 

Additions, Alterations, and Repairs, 

Building New Offices — Cork, . £750 17 9 

Limerick, 444 13 3 



Special Commissioners of Fisheries— Office, Furniture, Fit- 
ments, Ac., . . .... 

Store and Yard, City-quay — Rent, .... 

Phcenix Park — Maintenance, Ac. : — 

Labour and Materials, Alterations and 
Repairs to Gate Lodges, Cultivation of 
Deer Farm, Ac., Ac., . • £3,228 11 4 

' Salaries of Bailiff, Deerkeeper, Gate- 
keepers, Constables, Ac., . . 947 8 8 

Allowance in lieu of free Grazing, . 100 0 0 

Contingencies, including Gaslight, and 

attendance of Police, . . . 399 1 6 



Improvements — Drainage Works, New Roads, Ac., 

Contingencies, Salaries of Overseers, Maintenance of Clocks, 
Chimney Cleaning, Ac., . 

Coals aud Firewood supplied to sundry Public Departments, 
Tyrone Navigation, issued to meet Cost of Special Works, . 
Maigue Navigation, ditto, ditto, 

Howth Harbour : 

Labour, Materials, Ac., . 

Salaries of Harbour Master and Assistant, 

Incidents, . • 

Donaghadee Harbour : 

Labour, Materials, Ac., . 

Salary of Harbour Master, . • • 



Carried forward, 



£ «. d. 



960 13 11 
38 1 8 



3,539 8 10 

1,260 11 2 
1,487 5 2 
1,759 1 9 
249 19 9 
1,657 9 1 
1,670 10 9 

3,544 19 3 



3,523 19 5 



6,197 18 3 
307 4 10 



460 0 4 



1,195 11 0 



4,675 1 6 
3,059 12 6 



220 11 5 
27 10 0 
4 19 10 



96 7 7 
19 4 5 



£ t. d. 


£ a. d. 


59,113 11 1 




998 15 7 




18,693 5 2 




6,505 3 1 




! 1,655 11 4 




' 241 11 11 

7 7 8 

1 




7,734 14 0 




1 813 2 5 

! 3,982 13 1 
400 0 0 
! 70 0 0 




j 

j 253 1 3 




-| 115 12 0 




1 100,584 8 7 
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APPENDIX TO THIRTY-SECOND REPORT OF THE 



[1863-64. 

An Account allowing the Receipt and Expenditure of the Commissioners 



RECEIPT — continued. 

Brought forward, 
1. Kingstown Harbour : — 

Harbour Duos, . 

Rents, .... 
Proceeds of Sales, 



2. New Record Buildings : — 

Issued from II. M. Exchequer on account of Vote, 



(A 4.) — PARLIAMENTARY 



£ s. d. 
101,970 17 1 



2,412 S 5 
232 2 C> 
49 10 0 



S,300 0 0 



£ s. d. 
1,800 5 7 



3. Salaries and Incidents op Office : — 

Issued from II. M. Exchequer on account of Vote, 
Law Costs recovered, . . . 

Registration Eees, .... 
Sundry Receipts, . . . . 



23,586 0 0 
160 1 11 
3 12 10 
27 9 5 



4 2 



4. Convict Prisons : — 

Issued from II. M. Exchequer on account of Vote, 



5. Central Criminal Lunatic Asylum : — 

Issued from II. M. Exchequer on account of Vote, 



6. Royal Dublin Society 

Issued from II. M. Exchequer, . . . , 

7. Dunmork Harbour: — 

Routs, ..... 

Duos, ; ; 

8. Four Courts (Dublin) Extension : — 

9. Westmoreland Lock Hospital : — 

10. Illuminations on tiie Occasion of the Marriage of H. R. H. 

the Prince of Wales: — 

Issued from 11. M. Exchequer, . . 

Amount returned,, . 

11. House of Industry Hospitals: — 

Received from the Governors, ... 

12. Convict Huts, Fort Carlisle, Cork: — 

13. Civil Contingencies: — 

Transfer to “Public Buildings'” Account, 



Ojce of Public Works, Dublin, 2nd May, 1864. 



1,909 0 0 



Nil. 

Nil. 



1,146 11 4 

12 0 0 



3,000 0 0 



1,158 11 4 
it IS i 



145,696 5 2 
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pf. Public Works, in the Year ended 31st March, 1864— continued. 



VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 

Brought forward, 

1. Kingstown Harbour : — 

Ballast supplied, Contract, 

Maintenance, Repairs, &c., ifce., 

Mooring Posts, Buoys, Tramway Plates, &c., 

Salaries of Harbour Master, Superintendent. Jtc., 

Boatmen, Watchmen, &o., 

Incidents and Contingencies, including Gaslight, 

Rent ami Taxes, 

2. New Record Buildings : — 

Works under Contract, 

Salary of Clerk of Works, 

Incidents, .... 

3. Salaries and Incidents of Office : — 

Salaries of the Board and Establishment, 

Law expenses, 

Travelling expenses, 

Progress Inspections, 

Incidents, &c., 

Shannon Floods Inquiry, 

Salaries and Incidents of Fisheries : — 

Salary of Inspecting Commissioner, 

Travelling expenses, 

Incidents, .... 

4. Convict Prisons : — 

Mountjoy (Male)— Repairs, Alterations, &c., 

Mountjoy (Female), ditto, 

Sniithiield, ditto, 

Lusk, Rent, . 

5. Central Criminal Lunatic Asylum:— 

Alterations, Repairs, Rent, &c., 

Additions — Works under Contract, 

Salary of Clerk of Works, 

6. Royal Dublin Society 

Alterations and Repairs to Buildings in Kildare-street, . 

Ditto, Botanic Gardens, Glasnevm, . 

7. Dunmore Harbour:— 

Additions to Harbour Masters House, 

Repairs to Roadway, &e., . • • • 

Incidents, 

8. Four Courts (Dublin) Extension :— 

Transferred to H. M. Exchequer, . 

9. Westmoreland Lock Hospital : — 

Transferred to II. M. Exchequer, • 

10. Illuminations on the Occasion of the Marriage of H. R. H. 
the Prince of Wales: — .... 

Amount expended in Illuminating Public Buildings, 



11. House of Industry Hospitals :— , T 

Renewal Fine and Law Expenses on Execution of Lem.e 
of Richmond Hospital, 

12. Convict Huts, Fort Carlisle, Cork : — 

Expenses incurred by Clerk of Works, 

13. Civil Contingencies:— 



2,481 7 10 
354 8 10 
354 17 5 
628 18 5 
156 17 11 
25 1C 10 



20,728 11 
139 2 
1,281 14 
769 0 
418 17 
61 10 



345 0 2 
158 19 2 



1,690 0 0 



7,020 0 
69 13 
9 14 



1,103 19 4 



104,958 17 10 



4 3 
0 10 



38511 6 
274 16 11 



14C 17 3 
8 9 11 
3 14 10 



60 19 11 
8 4 4 



1 145,096 



W. B. Soady, Accountant. 
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APPENDIX TO THIRTY-SECOND REPORT OF THE [1863-64 

An Account showing the Receipt and Expenditure of the Commissioners 

(A 5.) MISCELLANEOUS 



RECEIPT. 

To balance brought from last Account, 



1. Maintenance of Post Roads, <fcc. : — 

Amount received from the following Counties, viz. 
Cork, .... 
Donegal, 

Down, 

Fermanagh, 

Leitrim, . 

Waterford, 

Roscommon, . . . . 

Mayo, . 



Total Receipts, “ Post Roads,” 



2. Receiver’s Accounts for Loans 
Galway Harbour : 

Tolls, 

Rents, 



Limerick Harbour : 
Tolls, 

Rents, 



Total Receipts, “Loans Receiver,” 



3. Inland Navigations : — 

Shannon Navigation : 

Rents of Mills, Lands, Weirs, <fec., . 

Tolls, Wharfage, Ac., 

Sale of Materials, . 

Temporary Loan from Boyne Navigation, . 



Boyne Navigation : 
Tolls, &c , 



Tyrone Navigation : 

Tolls, 

Rents, ....... 

Amount voted for special Works, transferred from Public 
Buildings’ Vote, ..... 

Maigno Navigation : 

Tolls, 

Amount voted for special Works, transferred from Public 
Buildings’ Vote, ..... 

Total Receipts, “Inland Navigations,” 

Carried forward, . 



£ s. d. 


£ s. d. 


£ s. d. 


~ 


— 


4,856 8 1 


41 S 0 
181 7 6 

39 0 0 
55 2 G 
31 19 9 

42 17 0 
220 0 0 
120 0 0 


731 14 9 




- 


- 


731 14 9 


2,465 14 2 
7 10 0 


2,473 4 2 




9,920 2 10 
192 8 6 


10,112 11 4 




- 


- 


12,585 15 6 


1,160 IS 9 
1,480 12 4 
41 10 10 
532 0 0 


3,215 1 11 




451 7 10 
0 10 0 


451 17 10 




282 12 1 
50 0 3 

400 0 0 


732 12 4 




22 2 9 
70 0 0 


92 2 9 


4,491 14 10 
28,665 13 2 
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1863-64.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public Works, in the Year ended 31st March, 1864— continued. 

SERVICES. 



EXPENDITURE. 



1. Maintenance of Post Roads, <fcc. : — 

H. M. Exchequer, for amount repaid by Counties, a 
transferred, . 

County Cork, 

Donegal, . 

Down, 

Fermanagh, 

Mayo, 

Galway, . 



Total Expenditure, “ Post Roads,” 



2. Receiver's Accounts foe Loans : — 

Galway Harbour : 

Labour and Materials, .... 
Salaries and Incidental Charges, . 

Cost of laying down Moorings, . 

Transfer to II. M. Exchequer Account — Interest, 

Limerick Harbour : 

Labour and Materials, .... 
Salaries and Incidental Charges, . 

Costs incurred in Fishery Inquiry, 

Sir Thomas Deane, for Interest, . 

Transfer to II. M. Exchequer Account — Interest, 



Total Expenditure, “ Loans Receiver,” 



3. Inland Navigations: — 

Shannon Navigation : 

Maintenance, ..... 
Salaries of Superintendents, Collectors, Lock-keepers, &c. 
Incidental Charges, .... 

Tolls refunded, ..... 



Boyne Navigation : 

Salaries, &c., . . . . - ■ 

Labour, &c., . . • • • 

Transfer of part of Surplus, balance to Shannon Navigation, 



Tyrone Navigation : 
Salaries, Ac., 

Labour, Materials, <tc., 



Maigue Navigation : 

Labour and Materials, 
Salary of Collectors, &c., . 



Total Expenditure, “Inland Navigations,” 
Carried forward, . 



16 12 
56 10 
39 0 
130 0 
120 0 
49 18 



355 14 6 | 
754 8 
953 1 5 I 
200 0 



791 13 
1,591 12 
250 0 
188 19 
7,300 0 



10,122 5 1 j 



12,385 9 5 



3,006 2 9 



182 0 
332 S 6 I 



11 19 9 
33 13 2 



17,817 6 6 

F 
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APPENDIX TO THIRTY-SECOND REPORT OF THE [1863-64. 

An Account showing the Receipt and Expenditure of tlie Commissioners 

(A 5.)— MISCELLANEOUS 



4. Metropolitan Police Buildings : — 

Repayments by Police Commissioners, , . . 3,779 13 9 

Relodgement, . . . . . . 10 0 0 

Transfer from Convict Prisons, erroneously charged, . 2 14 0 



5. Wellington Testimonial, Phcbnix Park, 



6. Railway Arbitration Accounts : — 

Amount received from Railway Companies, to meet t 
.penses of Arbitration, per Act 14 & 15 Vic., c. 70, 



7. Piers and Harbours Act, 9 Vic., c. 3 j and 10 and 11 Vic., c. 75 : 
Issued from H. M. Exchequer, .... 



8. Bridge over the Lagan at Ormeau : — 

Received from Treasurer of County Antrim, 
Ditto, County Down, . 



9. Maynooth College : — 

Issue on Account of Loan, . 



10. Phcendc Park : — 

Amount received for Grazing Rents, tic., . 



11. Sundry Drainage Deposit Accounts, per Act 26 & 27 Vic., c. S8 
Received on account of Parliamentary expenses, viz. : — 
Athboy District, .... 
Ballinacarrig District, 

Thurles District, . . f . 

Six-mile-bridge District, 

Eilinatulla District, .... 
Rathdowncy District, .... 



12. Wexford Free Bridge : — 

Amount received from Trustees for removing Old Bridge, . 

13. Sundry Accounts : — 

Dividends received on Stock, .... 

Going’s Fish Weir — For transfer to Salaries of Office of 
amount erroneously charged, .... 

Lax Weir at Limerick— Received on account of Alterations, 

House of Industry Hospitals — A mount received from Trustees 
of Carmichael School of Medicine for Purchase of Land, 



Receipts in suspense, 

“ Total Receipts,” “ Sundry Accounts,” 



£38,133 13 8 



Office of Public Works, Dublin, 2nd May, 1864. 
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SERVICES — continued. 



EXPENDITURE. 


£ t. d. j 


£ s. d. 


£ s. d. j 


Brought forward, 


_ 





17,817 6 G 


4. Metropolitan Police Buildings : — 

Amount expended on New Buildings, Repairs, Mainte- 
nance, &c., ...... 


- 


- 


4,017 13 11 

1 


5. Wellington Testimonial, Phienix Park 

Unexpended Balance transferred to H. M. Exchequer, 






492 15 4 


6. Railway Arbitration Accounts : — 

Sundry Railway Companies, for Amount paid to Valu- 
ators, &c., per Act 14 & 15 Yic., c. 70, 

Amount Refunded to Companies, 

7. Piers and Harbours Act, 9 Vic., c. 3 ; and 10 and 11 Vic., c. 75 : 

Clare Island Pier, ..... 

Howth Harbour Improvements, .... 
Slip at Htmgerrena Cove, . . 


ii ill 


1,060 19 6 
124 17 1 

150 0 0 
967 4 2 
60 0 0 


1,185 16 7 

1,177 4 2 

1,292 9 2 

5,433 IS 0 

1,047 2 6 
Nil. 


S. Bridge over the Lagan at Oriieau : — 

Salary to Clerk of Works, . . . 

Contractors, ...... 

Architects’ Fees, . . . . . 

9. Maynooth College : — 

Salary to Clerk of Works, .... 

Contractors, &c., ...... 

10. Phcenix Park : — 

Transferred to H. M. Exchequer, 

Paid Rent, Tithe-Rentcharge, &c., 


ill M ii 


19 0 5 
1,123 8 10 
149 19 11 

130 9 6 
5,303 S C 

837 19 S 
209 2 10 


11. Sundry Drainage Deposit Accounts, per 26 and 27 Vic., c. 88, 






12. Wexford Free Bridge. 


_ 


~ 


- 


13. Sundry Accounts : — 

County Antrim — Costs of Inspection, &c., 

Dividends on Stock paid to sundry Parties, 

Fishery Surveys, Sic., per 11 and 12 Vic., c. 92 

Cost of Survey, . . • ■ 

Going’s Fish Weir — Amount refunded to Suir Preservation 
Society, . . . . • 

Sargint's Fish Weir — Amount refunded to Suir Preservation 
Society, ...... 

Lax Weir at Limerick — Paid for Labour, &c.. 

Amount refunded, . 

Receipts in suspense, 


i l i i i i M 


3 19 9 
87 0 0 

10 3 11 

45 0 0 

14 0 0 
34 16 2 
0 11 2 
50 15 0 




Total Payments, “ Sundry Accounts, 


— 


— 


32,710 12 3 
5,423 1 6 

£38,133 13 S 


Balance, carried to next account, . • 







W. B. Soady, Accountant. 

F 2 
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[1863-64. 



APPENDIX TO THIRTY-SECOND REPORT OF THE 

(A 6.)— Abstract of Loans made by the Commissioners of Public Works, under the Provisions of A 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other o-eneral heads 
and showing the Total Issues and Repayments to the 31 st March, 1864. 



COUNTY, See. 


PURPOSE OF 


| Total issued. 


j REPAYMENTS. 


1 






Principal. 


1 lBt8reS ‘* 


Remitted. 

1 


Principal, 
31st March, 1884. 


Antrim County, 


For making and! 


£ s. 


d. £ s. 


1. £ s. c 


J £ A 


£ .. i. 


1 improving roads, 
| court-houses, &c. 


157,782 18 


8 154,586 9 


18,802 5 1 


! 


3,196 9 4 


Armagh County, 


Ditto, 


2,507 10 


9- 2,507 10 


564 19 1 


_ 




Carlow County, 

Carrickfergns, 
(County of the 
Town,) 


Ditto, 


5,650 0 


0 5,650 0 


592 S 


- 


- 


Ditto, 


4,443 10 


0 4,443 10 


689 0 


- 


- 


Cavan County, 


Ditto, 


36,953 8 


0 36,424 3 


6,028 5 1C 


__ 


629 4 11- 


Clare County, 


Ditto, 


17,779 11 


8 17,779 11 


1,924 6 







Cork County, 


Ditto, 


4,451 15 10 4,451 15 1C 


338 7 11 






Cork, County of) 
the City, | 


Ditto, 


1,500 0 


j 

0 1,500 0 


271 11 







Donegal County, . 


Ditto, 


17,557 5 


0 1 17,557 5 


1,851 7 9 






Down County, 


Ditto, 


13,731 17 


6 10,553 17 9 


658 2 2 




3,177 19 9 


Dublin City, 


Ditto, 


1,211 6 


8 1,211 G 8 


42 11 11 






Dublin County, . 


Ditto, 


5,538 11 


1 5,538 11 1 


672 4 1 






Fermanagh County, 


Ditto, 


5,050 0 


5,050 0 0 


900 14 1 






Galway County, . 


Ditto, 


31,015 7 


1 

8 31,015 7 8 


1,633 7 11 






Galway Town, 


Ditto, 


2,530 0 


3 1,388 13 0 


250 13 9 




1,141 7 0 


Kerry County, 


Ditto, 


76,094 9 


76,094 9 6 


8,966 8 1 






Kildare County, . 


Ditto, 


6,602 10 o! 6,602 10 0 


1,407 3 6 






Kilkenny County, 


Ditto, 


29,350 0 


29,350 0 0 


3,238 9 4 






King’s County, 


Ditto, 


6,438 17 


6,438 17 3 


1,011 0 11! 






Leitrim County, . 


Ditto, 


7,650 0 


7,650 0 0 


1,233 2 4i 






Limerick City, 


Ditto, 


3,931 8 


3,931 8 8 


887 1 5 






Limerick County, . 


Ditto, 


13,018 18 


13,018 18 9 


2,636 16 1 






Londonderry Co. . 


Ditto, 


1,250 0 


1,250 0 0 


304 10 91 






Longford County, . 


Ditto, 


4,400 1 4 


4,400 1 4 


1 

920 8 8! 






Louth County, 


Ditto, 


9,550 0 0 


9,550 0 0 


1,377 16 3| 






Mayo County, 


Ditto, 


12,438 0 0 


12,438 0 0 


1,414 5 3 






Meath County, 


Ditto, 


2,347 18 2 


2,347 1 8 2 


547 19 7j 


j 




Queen's County, . 


Ditto, 


7,663 0 0 


7,663 0 0 


605 0 2j 






Roscommon Co., , 


Ditto, 


19,784 0 0 


19,784 0 0 


1,316 11 9| 






Sligo County, 


Ditto, 


8,306 6 9 


8,306 6 9 


1,152 6 6 






Tipperary County J 


Ditto, 


9,959 5 11 


9,959 5 11 


760 0 1 


- 


- 
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(A 6.)— Abstract of Loaks made hy the Cojikissiosers of Fubuc Works, under the Pro-raiom of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and ether general heads, 
and showing the Total Issues and Repayments to the 31st March, 18G4— continued. 






( For making and ) 
Tyrone County, -j | improving roads, > 



Waterford County, 
Waterford City, . 
Wexford County, . 
Wicklow County, . 



( court-houses, ike. ) 
Ditto, 

Ditto, 

Ditto, 

Ditto, 



£ s. d. 

2,300 0 0 

2,248 14 0 
1,550 0 0 



REPAYMENTS. 
Principal. j Interest. 



£ s. d. 

2,300 0 0 

2,248 14 0 
1,550 0 0 



Weatineath County,] Ditto, 



51,155 11 0* 51,155 11 0 

7,558 1 10; 7,558 1 10 

1,065 1 8 1,065 1 S 



Roads ifc Bridges, j 

SundryHarbours, ) 
Docks, &c., J 

Inland Naviga- | 
tion, J 



Public Buildings, -J 
Railways, 



For Roads, 1 
Bridges, &c., J 

In aid of con- | 
struction, J 

Improving } 
Works, &c., J 

Erection and 
completion of 
Works, ifec., 



f In aid of con- ] 
| struction, &c., J 



Miscellaneous, f In aid of Sundry | 
( Works, J 



Ecclesiastical J 
Commissioners, ( 



Piers & Harbours, 



Pursuant to 6& 7 1 
Wm. 4, c. 108, j 

Act 9 Vic., c. 3, ) 
and 10 and 111 
Vic., c. 75, I 



Exchequer Bills iss ued and after- | 
| wards relodged, / 



592,365 7 8 

43.700 0 0 
189,150 0 0 

69,900 0 0 
35,000 0 0 
157,200 0 0 
14,550 0 0 
100,000 0 0 
37,474 11 0 

3.700 0 0 



River Drainage, • 



Act 9 Vic., c.1, . 



Act 5 ik 6 Vic., c. ) 
89, / 



*Maynooth Col- f j Additions ami | 
lege, I j Improvements,/ 



1,243,089 18 8 
226,349 19 11 



2,075,893 17 81 



584,320 6 S 
30,878 8 1 
44,899 18 9 
14,403 1 3 
32,056 2 1 
157,200 0 0 
14,550 0 0 
100,000 0 0 
31,075 3 2 



[1,013,083 0 0| 
69,671 18 1 



£ ». d.j 

! 

370 4 3, 

122 10 0 
75 7 5} 
6,372 17 lOj 
1,504 2 ll! 
222 12 lj 



Balance of 
Principal, 

31st March, 1664. 



!,971 11 11 



71.667 0 6] 

14,940 10 1 

104,390 7 0 _ 

33.668 0 4j — 



8,045 1 0 
9,850 0 0 
144,250 1 3 
55,546 IS 9 



6,797 13 10 1,359 9 9[ 1,584 8 2 

73,764 16 7j — 



3,043 4 Sj 
43,453 11 1 
979 10 4 






0 0 7| 



361 14 7| — 



353,066 9 0, 4,331 2 31225,675 16 5 
18,666 3 2-156,678 1 10; — 



1,454,487 10 3 ! 

894,996 17 4 1,137,047 0 2i j ' 



3,555,333 16 3; 



,1,348,056 4 3; 



* This Loan is to be repaid as an Annuity, by tbo snm of ±'14,200 for Principal and Interest. 



Office 0/ Public Works, Dublin, 2nd May, 1864. 



W. B. Soady, Accountant. 
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46 APPENDIX TO THIRTY-SECOND REPORT OF THE [JS63-64. 

(A. 7.) — A Statement of the Loans made by the Commissioners of Public Works in Ireland, showing 



NAME OP PARTY. 



6,70 
15,30,1081 
20 , 120 , ' 



1022 

1023 

1033 

1103 

1484 

1534 

1029 

1030 



Act 1 <£ 2 U'm. IK, c. 33. 

Limerick Navigation Company, 
Limerick Bridge Commissioners, 
Galway Dock Commissioners, . 



ALhluukard Bridge Commissioners, 
Ulster Canal Company, . 



Act 6 iC- 7 Vic., e. 44. 

Sundry Piers, . 

Nevrry Navigation Company, 
Portrnsli Harbuur Directors, 
Ditto, 

Limerick Bridge Commissione: 

I Steevcns’s Hospital, . 

| Rev. Thomas Barry, 

Rev. J tones Dolieny, 

Rev. Josopli Shcahan, 

County Antrim, 

County Down, 

County Cavan, 

Galway Town, . 

City of Limerick, 

Limerick County, 

Galway Town, . 

Ditto, .... 



PURPOSE OP LOAN. 


BALANCES 

outstanding 31st March, 1863. 


Principal. 


Interest. 




£ s. d. 


£ s. d. 


To improve Works, 






Constructing Bridge, Docks, and Quays, 


04,277 0 5 


10, SOU 3 i 


Constructing Docks aud Harkotir, 


10,322 14 10 


523 0 7 


Improving Works and Extension of Canal, . 






Completing "Works of Harbour, . 






Completing Works of Bridge, . 


0,850 0 0 




Completion of Works, 


10,000 0 0 


10,033 13 II 




185,047 0 0 


42,200 0 5 


In aid of Construction, 






Extension ot Canal, 






Protection of Pier and Harbour, .... 




*P) 1 n 


Ditto, 




, 7 , 


Construction of Floating Docks 






Erecting an Anatomical School, .... 






Roman Catholic Chapel at. Ban try, 






Roman Catholic Chapel at Dunmunwav. 






Roniun Catholic Chapel at Kihnacabon, 


ISO 0 0 




Bridge at Orroeau, 






Ditto, 






Road, Kiilyshnmlra to Balliuagh, 


027 12 9 




Road, Fahybeg to Nile Lodge, .... 












Road, Limerick to Tralee, 






Repairing Road, Galway to Headford, 


_ 




Ditto, Galway to Fail-hill, . 


- 


- 


Additions' and Improvements, .... 







Office of Public Works, Dublin, 2nd May, 1864 



(A. 8.) — A Statement of Outstanding Loans made by the late •* Commissioners for the Issue of Loans 
Amount of Principal and Interest due upon each on the 31st March, 1863, the Interest 



No. of 


NAME OF PARTY. 


| 

j PURPOSE OF LOAN. . 


BALANCES 

outstanding 31st March, 1833. 






I 


Principal. 


Interest. 




4,24,63 


County Meath, 


Navau Turnpike Bead, 


i £ s. d, 

6,000 0 0 


£ s. d. 

88 1 2 




28 J 


Commissioners of Wide Streets, 


to improve Cork City, 


13,700 0 0 


15,168 6 7 




40, 52 


County Mayo, 


Court-Hduses at Castlebar dsBallinrobe, 


225 6 5 


231 6 3 




43,92 

87 


County Kilkenny, 
Galway Town, 


Causeway, Tbomastown, and Castle- 
connor Bond, 

Portico for Court-House, 


208 18 7 
0 18 2 


101 1 11 
0 14 




61 - 
70 


Commissioners for Wellesley Bi-id 
II. H. Maunsell, . . , 


[ge across tlie Shannon, 

Canal at Plassv, County Limerick, . 


55,384 12 4 
912 19 10 


75S 5 6 




96 

106 


JS. 1). Orominelin, . . | 

Commissioners for a Bridge acroi 


To improve an Estate, County Antrim, 


10,000 0 o- 
6,000 0 0 


7,929 6 3 




139 


Commissioners for a Bridge at Youglial, 


10,000 0 0 


10,685 9 2 








Total, 


102,432 15 4 


34,961 18 2 





Office of Public Works, Dublin , 2nd May, 1864. 
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1863-64.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

the Balances on the 31st March, 1863, the Issues and Repayments within the year, and the Balances 
31st March, 1864. J ' 



issued within 
the Year. 


Interest 
charged \vi thin 
the Year. 


REPAYMENTS. 


BALANCES 

outstanding 31st March, 1861. 


No. ' 


Principal. 


Interest. 


Principal. 


Interest. 


£ *. d. 


£ s. rf. 


£ t. d. 


£ *. d. 


£ s. <1: 


£ s. d. 




- 


- 


_ 


_ 


9, 90S 15 0 






- 




- 


7,300 0 0 


01,277 0 5 


11,190 1 8 


15.80.108 


- 


772 18 4 


- 


200 0 0 


19,322 14 10 


1,093 13 11 


1 20.120, 


- 


035 2 -1 


- 


314 10 0 


15,873 3 9 


320 0 4 


28,255 










0,030 0 0 












200 0 0 


0,800 0 0 


4.200 7 10 


IS 


~ 




" 


- 


10,000 0 0 


10,033 13 11 


212 


- 


4,423 2 3 


- 


8,004 19 0 


135,047 0 0 


38,054 9 8 






51 17 6 


2,705 10 5 


51 17 0 


0,300 7 3 








800 0 0 




8(J0 0 0 


2(1,000 0 0 


403 5 9 






4(1 10 10 


1,018 10 2 


8S 17 10 






322 




50 11 5 


1,218 0 3 


02 6 0 






1514 




2,700 0 0 






51,000 0 0 


33,732 10 7 






27 0 8 


200 0 0 


27 9 8 


400 0 O 


- 


1005 










074 8 2 


30 0 0 


307 










470 0 0 


101 1 7 








40 0 0 




140 O 0 


102 18 0 


881 




203 2 0 


1,074 4 0 


203 2 C 


3,100 0 4 




1022 




200 10 7 


1,070 1 7 


200 10 7 


3,177 19 9 




1628 




20 12 2 


98 7 10 


29 12 2 


029 4 11 




1033 














1403 














2184 














1534 


030 0 0 


31 2 2 


187 14 5 


31 2 2 


742 0 7 




1020 


500 0 0 


17 0 7 


100 18 7 


17 0 7 


399 1 5 




1080 


1,130 0 0 




7,714 2 9 


1,512 10 0 


_ 


- 




5,000 0 0 




292 10 0 


- 


- 


- 




Total Repayments, . 


0,549 


3 0 









This Loan, amounting to 
£10, OtlO, is repaying on 
the principle of an An- 
nuity, by the sum of 
£14,300. Total repay- 
ments to 31st March, 
1801, £373 15s. 



W. B. Soady, Accountant. 



out of the Consolidated Fond,” pursuant to the Act 57 Geo. III., c. 33, and subsequent Acts: showing the 
sinco accrued, the Repayments, and the Balances outstanding on 31st March, 1S64. 
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APPENDIX B. 



LAID IMPROVEMENT LOANS. 



Antrim County, . 






Page 

50 


Limerick County, 






Page 

53 


Armagh ,, 






50 


Londonderry „ 






50 


Carlow „ 






51 


Longford „ 






50 


Cavan „ 






50 


Mayo „ 






52 


Clare „ 






52 


Meath „ 






51 


Cork „ 






53 


Monaghan „ 






50 


Donegal „ 






50 


Queen’s „ 






51 


Down „ 






50 


Roscommon „ 






52 


Dublin „ 






51 


Sligo „ . 






52 


Fermanagh „ 






50 


Tipperary „ . 






53 


Galway „ 






52 


Tyrone „ 






50 


Kerry 






53 


Waterford „ 






53 


Kildare „ 






51 


Westmeath „ . 






. 51 


Kilkenny „ 






51 


Wexford „ 






51 


King’s „ 






. 51 


Wicklow „ 






51 


Leitrim „ 






52 











G 
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APPENDIX TO THIRTY-SECOND REPORT OF THE [1863-64. 



(R) — LAND IMPROVEMENT ACTS, 10th Viet., chap. 32, &c. 

Schedule— Showing the Loans in progress, the amount applied for, sanctioned, and issued by 
Instalments, with the Date of the last Issue, to 31st March, 1864. 



NORTHERN DISTRICT. 



County. 


Barony. 


Applicant. 


Amount 
applied lor. 


Amount 


Amount 

issued. 




§§ 


Date of last 
Order to Issue. 








a. 


s. 


d. 


il 


s. 


d. 


& 


*. 


d. 






Antrim, 


Dunlnce, Up., 


Richard W. Mugenis, 


350 


0 


0 


330 


0 


0 














Kilcnnway, 


.Tolui S. Ferguson, . 


1,500 


0 


0 


1,500 


0 


0 


300 




0 


J 






Mossereone, . 


The Rev. A. H. Pakenknm 


500 


!’ 


0 


500 


0 


0 


300 


0 


0 


3 


0 May, „ 


Londonderry, 


Coleraine, 


The Dev. John Lyle, 


M0 


0 


0 


ri -i, 


0 


0 


330 


0 










lteeuaught, . 


William Osborne, . 


1,0113 


10 


0 


1,500 


0 


0 


IIII0 


0 


0 


3 








Thomas Scott, . 




0 


0 


300 


0 


0 


iso 


0 










Loughinsliolcn 


W. F. L. Couviigham, . 


1,030 




(1 


1,0110 


0 


0 


320 


0 












Robert J. Heuiy, 


3,000 


0 


0 


3,000 


0 


II 


4110 


0 


0 


1 


7 Mar., 1804. 


Donegal, 


Inisliowon, 


Elizabeth M. M'Clullan, . 


100 


0 


0 


mo 


0 


0 


20 


0 










llaphoe, 


David Gilliland, 


335 


0 


0 


300 


0 


o 


40 


0 


0 


1 


29 Dec., ,, 


Fermanagh, . 


T . m .„ 


Mervvn Archil all, 


3,000 


0 


0 


2,500 


0 


0 


1,500 


0 


0 










I'.dward Ai'clidall. 




0 


0 


2.500 


1! 




linn 














Henry M. D'Ajrv Irvine, 


1,-100 


0 


0 


1,-1 no 


0 


0 


5(io 


0 


0 








Magheraboy, . 


Marchioness ol Ely, 


3,013 


0 


<1 




0 




1,500 


o 


(1 


3 








Ditto, 


4,0 111 


-1 






II 




1,500 


0 


0 


3 








Ditto, 




0 






II 
















Thkennedy, . 


Sir J. Emerson Tonneut, 


2,050 


0 


0 


2,500 


0 


" 


1,3110 








7 Oct., „ 


Tyrone, 


Cloglior, 


A. U. Gledstanos, . 


200 


0 


0 


2110 


,, 


0 


40 


n 


0 


1 


31 July, 1802. 






Ditto, 


(128 


0 




t;i;0 


0 


0 


1211 


0 


(1 


1 








Domic Mann, . 


.‘WO 




0 


350 




(1 


70 






1 








Dill 




1) 


0 




0 


(1 


no 












Dungannon, . 


John Y\ Burges, 


500 


0 




500 


0 


0 


330 


0 












M. mul G. V. Stewart, . 


150 


0 




150 


0 


0 


!)0 


o 












A. M. Montgomery Moore, 


800 


0 


0 


-JOI) 


(1 


II 


210 


(I 


II 


3 


31 July, 1802. 






George Vtwev Stewart, 


500 


0 


0 


500 


o 


0 
















Gnai'di.'ins ol the Karl of 




























Iiauliirly, , . . 


5,000 


n 


0 


5,000 


0 


II 


1,500 


0 


n 


3 


23 Oct, „ 












0 


5,000 


0 


















Andrew M'Crcight, . 


200 


0 




200 


0 


0 


Kill 


0 


0 










George ,1*. M'Ciintouk, 


2,000 


0 


0 


2,000 


0 




1.2(H) 


0 


1) 








Slrabune, 


William M'Cre.o, 


■WO 


0 


0 


3110 


0 


0 


120 


0 


o 










Robert Scott, . 




0 


il 


150 




II 


120 


0 


0 










The Marquess of A Vie iron i, 


5,154 


0 


0 


2,000 


0 


11 


SOU 


0 


<> 




8 Jan., 1864. 


Armagh, 


0’Noillaud,West 


Ealph S. O’Bre, 


200 


0 


(1 


200 


0 


0 


131) 


0 


0 


3 


3 Aug., 1803. 


Down, . 


Ards, 


Tlie Marquess of London- 






























two 


0 


0 


050 


0 


0 


480 








18 Mar., 1804. 




Kinelarty, . 


W. D. Fordo, . 


-100 


0 


0 


•100 


II 


(1 


120 


o 






13 Feb., 1863. 




Lecalo, . 


H. W. Meredytb, . 


500 


0 


0 


500 


0 


0 


300 


0 


0 


3 


15 May, ^ 



MIDLAND AND EASTERN DISTRICT. 



Cavan, . 


Castlerahan, . 


Marquess of Heiulfort, . 


1,238 


0 


0 


1,200 


0 


n 




0 


n 


3 




1863. 




Loughtee, Up., 


The llev. S. Roberts, 


150 


0 


0 


150 


0 


0 


100 


0 


0 


4 


27 June, 


» 


Monaghan, . 


Diirtree, 


A. A. Murray Kcr, . 


100 


0 


0 


100 


0 














1863. 




Trough, 


David Fi.oss, 


1,050 


0 


0 


1)00 


0 


0 


360 


0 


0 




17 Feb., 


» 


Longford, . 


Ardngli, . 


J. L. O’Ferrnll, 


475 


0 


0 


450 






360 




n 






1868. 






Sir Thos. J. Fethcrstone, 


300 


0 


0 


300 


0 


















Granard, 


Dev. J. E. Edgeworth, . 


704 


0 


0 


7110 


0 


0 












1864. 






Hotirv Dapping, 


100 


0 


0 


100 


0 


0 






0 


3 


19 Mar., 








John Thompson, 


400 


0 


0 


•1(10 


0 




60 


0 


0 


1 


20 Feb., 






Longford, 


Lady Fethfirstone, . 


1,700 


0 


0 


1,000 


0 




800 




0 


4 


3 Nov., 


1863. 






Henry S. Douglas, . 


1,000 


(1 




1,0110 


0 










1 








Moydow, 


William Bond, 


200 


0 


0 


200 


0 


0 








•1 




1804. 




Rathcline, 


William Lewis, 

The Hon. L. H. King 


200 


0 


0 


200 


0 


0 


120 


0 


0 


3 


19 Mar., 


- 






Hannan, 


7,239 


0 


6 


3,000 


0 


0 


1,000 


0 


0 


2 


18 April, 


” 
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1863-64.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



County. 


Baron,. 


Applicant. 


Amount 
applied for. 




4 “ 


§g 








£ 


a. 


£ 


.1. 


,7. 


£ 


s. 


(1. 




Meath, . 


Dideek, Lower, 


ITenrv A. O'oper. . 


■rs$ o 


0 


050 


p 


0 




n 




4 






Stephen 11. Smith, 


2.0ml o 


0 


1.000 


1) 


0 


000 


0 


0 








Lord Athlumney, . 


2.053 0 


0 


.2.000 


0 


0 


i.-cOi* 


II 










Robei-t Olouston. . 




0 


son 


0 






0 


0 


l 




Dunbnyne, 


The Rev. James Hamilton, 


1,500 II 


II 


l.'OO 


0 


0 




0 










Samuel Garnett. 


328 15 




000 


0 


II 


till 


(1 








Kells, Lower, . 


The Marquess of ileadtVrt, 


4.730 0 


0 


3.1*0 


II 


0 


1.3 ’ll 


0 


0 








Ditto, 


1113 12 










30 


0 


11 






Batoatli, 


Russell C. Stanhope. 


032 0 


II 


mil 


t> 


II 


1.20 


0 


1.1 


1 






John W. Gaisford, . 


■100 0 


" 


Jl HI 


" 


" 


80 


" 






Westmeath, . 


Farbill, . 


The Earl of Longford, . 


1.000 0 


0 


1.000 


0 


0 


HiLl 


„ 








Kilkenny, Wesi 


Johu Hudson and W. 11. 


























000 0 


0 




0 




201 


0 


O 






Moycasbel, . 


William E. Smyth, . 


2C0 0 


0 


200 


0 


0 


-13 


" 


" 


l 


Dublin, 


Balrotkery, E., 


Walter S. Briukh ", 


073 15 




050 


n 


0 


l!‘0 


0 


0 


1 






Ditto, 


280 1) 






ii 
















Richard Shew, 


230 0 






(i 




31) 






1 








1,000 o 




1 .UtO 


0 




400 










Ralhdnwn, . 


E. P. lire nan, . 


488 0 




450 






y«o 


0 










Sir William Verner, 


120 0 


0 


100 


0 


0 


40 


0 


" 


- 






























Lord Cloncurry, 


1,125 0 


0 


















Naas, South, . 


The Earl of Slayo, . 


.220 0 


0 




0 






o 








Narraglnt Re- 


























Thomas Fitzgerald, 


475 17 






















John La Touche, . 


315 0 


0 


300 


0 




1.0 


0 


" 






Ballyeowan, 


Edward Hornidge, . 


052 0 


0 


ono 


0 


0 


HO 


0 


0 








Arthur H. Griffith. . 






















Philipstown, 


William Hussey Walsh, . 


750 0 




..,0 


!l 


11 


l.ui 


" 


11 





20 Mar., 
l i June-, 
31 Mar., 
23 Feb., 
j 31 Mar. 

! 10 Mar., 

Aug., 



1SG2. 

1904. 



5 Mar., 



I 



. Mm li. Adair. 

. Robert H. Slubber, ■ 
lit. II mi. J. W. Fitzpatrick, | 
Ditto, 

. Lewis Moore, . 

Viscount Ashbrook, 

Robert G. Cosby, . 
Lot'tus H. Bland and Mar- j 
garet E. Bland, . 
Fanny Sheahan, 



: | 2 June, 
1 Mar., 



1803. 

1904. 



1 Mar., 1904. 



2 May, 1803. 
22 Jan., 1804- 
i 1« Feb., „ 

21 Mar., „ 



; 2 Mar., 1SG4. 



1 2S Mar., 1S02. 
3 23 Ang., ,. 

3 2S Dec., 1603. 
1 I 28 Dee., „ 

4 j 30 Mar., „ 

-t 12 Feb., 1864. 
4 j 1 4 Ang., 1863. 



. 18C4. 



nas A. Bailey, . 

Sir E. D. Borrowes, Bart., [ 
Benjamin B. Edge, . 
.lames Young, . 



47 1 IS 10 
1,273 0 0 ! 



2.000 

1,000 



1 15 June, 1S03. 
2S Dee., „ 

tig., 1802. 

I 20 Aug., 1803. 



Tlie Karl of Wicklow, 
Arthur Jones, . 
Robert H. Truel, 
William Fox, . 



7 Nov., 1803. 
j 31 Oct., 1602. 

13 June, „ 



John H. Keogh, 
P. J. Newton, . 
Ditto, 

I Earl of Courtown, 



23 Jan., 18G3. 
Hi Dec., „ 

18 Dec., „ 

31 Mar., 1804. 



Galmoy, . 
Ida, 



George H. Houghton, 
Lord Monntgarrett, 

David Hewetson, 

Ditto, 

The Earl of Bessborougli, 
Ditto, 

Alfred Gahan and others, 

, Matthew It. Weld, . 



120 0 0 2 



200 0 
200 O 
1,015 0 



13 Sept., 18GI. 
28 Jan., 1804. 
5 Ang., 1803. 

5 Ang., „ 

3 Nov., ., 

3 Nov., „ 

i 14 Dec., .. 

18 Dec., 



, 1801. 



Ballaghkeene, 
Bantry, . 
Scarawalsh, . 



I The Earl of Courtown, 
I Harry Alcock, . 
Messrs. Purdon, 
Thomas Braddell, . 
Viscount Monck, 
Ditto, 



4 2 Nov., 1803. 

1 24 July, „ 

2 ! 10 Feb., 1804. 

3 (28 Oct., 1-03. 

1 17 July, 1802. 

1 21 Aug., 1803. 
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62 APPENDIX TO THIRTY-SECOND REPORT OF THE [1863-64 

(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



County. 



Barony. 



Applicant. 



The Marchioness of Ely, 
John Greene, . 

George Le Hunte, 
Thomas O’Leary, 
Francis A. Leigh, 
Herbert F. Hore. 



I 



applied for. 



1 I 1 Dec., 1802. 
4 14 Feb., isos 
•I | I s Jan., 1804. 
4 ; '.'1 July, 18(12. 
:J I 1« Jan., 1864. 
I 21 Mar., „ 



WESTERN DISTRICT. 



Rosclogher, 

Tireragh, 

Druniahaire, 
Leitrim, . 
Mohill, . 



Kilmaine, 

Tyrawley, 



ALliluno, 

Ballintober, N. 
Ballintober, S. 
Bnllymoe, 



Frenchpark, 

Moycarn, 

Roscommon, 



Ballymoe, 

Clare, 

Dunkellin, 

Dnnmore, 

Galway, . 

„ Co. of' 
tbe Town, 
Kilconnell, 



Moycullen, 

Tiaqnin, 



George D. Meredith, 
Stephen W. Flanagan, 
Burton Irwin, . 
Richard Pliibbs, 
Fitzstephen French, 
Henry Brett, . 

The Yen. H. Tmvnscn. 
Right Hon. Joliu Wym 
Ditto, 

Sir Malhy Crofton, . 



Rev. W. M. Williii.., 
Hugh L. Montgomery, 
Chm'les R. Peyton, . 
Hugh O’Beirne, 

W. R. Orinshy Gore, 
William Percy Jones, 



John .T. O'Sullivan, . 
Daniel .1. Crniee, . 
Walter H. Walsh, . 
Patrick Balfc, . 

Ditto, 

Lord Crofton, . 

Patrick Dignan, 

Patrick H. O'Connor, 
Ditto, 

, Lady June Johnson, 

| Arthur French, 

Robert Bavin, . 

W. .T. Kelly, . . 

William LongfieW, . 
William Murphy, . 
James Glanoy, . 

T. G. Wills Saudfonl, 
Patrick Balfe, . 

John Murphy, . 

W. D. Kelly,' . 

II. S. Pakettbam Mahon 



John L. Bngot, 

John .T. Gunning, 

I John IT. Burke, 

Thomas M'Dermott., 

I William Burke, 

Fanny Grattan, 

Sir Thos. E. Blake, Bart. 
Andrew Cnmyn, 

Edmond. Mahon, 

■ Cath. F. Hall and another. 
Anna G. Bagot, 

J. W. IT. Lambert, 
Charles O’Farrel), 

Maria L. Blake, 

Philip Reade, . 

W. C. B. Trotter, 

James Ryan, . 

James O’Hara, 

I John S. Kirwun, 

Peter Blake, . 

John Blakenev, 



Bunratty, Lr., Thomas S. MacAdam, 
John 0. Delmegc, . 
Corcomroe, . James O’Brien, 



ue 


1,870 0 


1,000 0 








111 0 


100 0 ( 








1,150 0 
800 0 


1,000 0 ( 


800 0 0 






800 0 ( 








400 0 l 


400 0 ( 




Q 




317 0 ( 


300 0 ( 


240 0 C 








400 0 ( 








11)3 (i { 


150 0 ( 


60 0 0 






1.050 0 ( 


1,000 0 ( 


800 0 C 








1)00 0 ( 








600 0 


000 0 0 


120 0 0 


1 




350 0 0 


350 0 0 


210 0 0 








1,000 0 f 


400 0 0 






1,823 0 C 


1,000 0 0 

2,000 0 0 








5,000 0 c 


1,600 0 0 






2.000 0 0 


2,000 0 0 








1,000 0 0 


1,000 o o 


800 0 0 


4 


1.- 


250 0 0 


150 0 0 










; ioo o o 








2,1110 18 0 


700 0 0 


420 0 0 


3 




023 0 0 


200 0 0 


100 0 0 








800 0 0 


040 0 0 








■100 0 0 


240 0 0 








ooo o o 


300 0 0 








300 0 0 


00 0 0 








500 o 0 








350 0 0 


300 0 0 










700 0 0 


500 0 0 


j 






1,000 0 0 


000 0 0 






320 14 0 


300 0 0 








ooo 0 0 


500 0 0 








220 0 0 


200 0 0 


80 0 0 








750 0 0 


•150 0 0 








000 0 0 








300 0 0 


300 0 0 








1,057 0 0 


1,000 0 0 










1,000 0 0 


000 0 0 


3 






150 0 0 






830 0 0 


200 0 0 










000 0 0 


720 0 0 








700 0 0 


450 0 0 


3 




1,050 0 0 


1.000 0 0 








GOO 0 0 


500 0 0 


200 0 0 








500 0 0 








200 0 0 


200 0 0 










000 0 o 








1,244 0 0 


1,200 0 0 


000 0 0 


4 




375 18 6 


300 0 0 


140 0 0 


2 1 




350 0 0 


350 0 0 


280 0 0 








200 0 0 








300 (1 0 


300 0 0 






• 


1,280 0 0 


800 0 0 


040 0 0 








1,000 0 0 


320 0 0 




• 




2,500 0 0 


1,000 0 0 








300 0 0 










500 0 0 




3 1 




1,070 0 0 


1,000 0 0 








1,200 0 0 


240 0 0 








250 0 0 


100 0 0 








1,000 0 0 


800 0 0 






385 17 11 


300 0 0 


280 0 0 








1,000 0 0 


000 0 0 


3 21 




1,000 0 0 


800 0 0 










1,300 0 0 


520 0 0 








500 0 0 


300 0 0 


3 1 C 








11 





22 Sept., 1863. 
31 Mar., 1864. 
1« Sept., 1863. 
15 „ 

20 May, 

3 Aug., 

1 Sept, „ 

20 Feb., 1864. 

23 Sept., 1863. 
27 June, 1802. 
10 May, 1803. 



10 Nov., 18C3. 
15 Dec., „ 
27 June, „ 

0 Jan., 1804. 
10 June, 1802. 
6 Jon., 1864. 



24 Aug., 1803. 
23 Mar., 1861. 
2 Jan., 1864. 



!0 Feb., 1864. 
4 Aug., 1863. 

10 Nov., „ 

11 Feb., „ 
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1863-64.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 53 

(B.) Schedule showing the Loans in progress, the amount applied for, &c continued. 



SOUTHERN DISTRICT. 



























In nr 


County. 


B““ ! - 


Applicant. 


applied for. 


Amount 

sanctioned 




Amount 




s 








£ 


*. 


(l. 


£ 


*. 


d. 


£ 


s. 


d. 




Limerick, 


Clanwilliam. . 


George M. Dawson, 


1,600 


0 


0 


1,000 


0 


0 


800 


0 


„ 


4 






John S. Dwyer, 


511 


0 


0 


0 


0 


200 










Connelloe, Lr., 


Robert Ferguson, . 




0 




200 


0 


0 


100 


0 


II 






Emily 6. Stnddert. . 


250 


0 


0 


250 




0 


150 


0 










Chas. Patterson & otliers, 


100 


0 


II 


150 


0 


0 


90 


0 


0 








Gerald Blent urhnssett, . 


250 


0 


0 


250 


0 


n 


200 


0 








Connelloe. Up. 


F. B. Walker, . 


500 


0 


0 


400 


0 


0 


100 


0 


II 






Stephen D. Biggs. . 


1,006 


0 


II 


1.006 


0 


0 


200 


0 










Daniel M. Maunsell, 








500 


0 


0 


100 


0 


0 








Right Hon. W. Monsell, . 


200 


0 


0 


260 


0 


0 


s0 


0 


0 








R. it. and E. A. Conyers, 


400 


0 


0 


400 


0 


0 


100 


0 


0 






Coonagh, 


Richard Bouiite, 


700 


0 


0 


(OO 


0 


0 


130 




0 






Ditto, . 


200 


0 




200 


0 


0 


40 


0 








Coalites, 




250 


0 


II 


250 


0 


0 


150 


(1 


0 






Ditto, 


220 


0 


II 


200 


0 






0 










Hugh Massy, . 


650 


0 


0 


000 




u 


120 


0 








Coslimn. 


Earl of Pnnravcn. . 


700 




0 


• 00 




0 


420 


0 


0 








Ditto, . 


450 


0 


0 


400 




0 


240 


0 




3 




Glenqnin, 


Thomas 1>. Evans, . 


300 


0 


0 


260 


0 


0 


120 










William Itoche, 


820 




0 




0 


0 


ISO 


0 


0 








Daniel 0. Harnett, . 


200 


0 


0 


206 


0 


0 


80 


0 


0 






K«n„, . . 




30C 


0 


0 


350 


0 




210 


0 


0 


3 








0 


0 




0 




150 


0 


0 


3 






John C. Delmege, . 


2.060 


0 


II 


1.000 






800 


0 


ft 










0U0 


0 


0 


600 




0 




0 


0 










150 






1811 




0 


60 


1) 










Edward B. Hoggin, . 


500 


0 




500 


0 


0 


160 


6 




1 




Small county, . 


George Vandeleur, . 


014 19 


0 


COO 


0 


0 


uuo 


0 


0 


11 


Tipperary, . 


Middlethinl, . 


James Chadwick, 


254 


0 


0 


200 


0 


0 


120 


0 


„ 


3 


Chvneyatid Arrn 


William T. Poe, . 


soo 


0 












0 










1,000 


0 


0 








coo 


0 












1,000 




0 


1.000 


0 


0 


000 


0 


0 


3 








1,600 


0 


0 


1.000 


0 


0 


100 


0 


0 










:«00 


0 


0 


000 


a 


0 


120 


II 


0 








William Parker, . 


200 


0 


0 


200 


0 


0 


40 


0 


0 


1 




Slievardagli, . 


Anne Molony, . 


197 


" 


0 


150 


0 


0 


:I0 


(1 


0 


1 


Cork, . 


Bear, . 


Lord C. P. T. Clinton, . 


1,000 


0 


„ 


5C0 


0 


0 


200 


0 


0 


o 




1.600 


0 


0 




0 


0 


300 


0 


0 


3 




Bai-rymore, . 


E. S. Ooppinger, 


200 


0 


0 




<* 


0 


120 




0 


1 




Carbory, East, 


M. A. R. Bucher, 






















l-Ienry J. Hiuigorford, 


200 


0 


0 




















Edward H. Townsend, . 
























Carbery, West, 




152 


0 


0 












11 






Rev. W. A. Fisher, . 


300 


0 


0 






















500 


0 


0 




















T. arCnrtliy Downing, . 


1,032 


0 


0 


1,000 




0 


400 


0 


0 


2 








1,220 


0 


0 






















170 


0 


0 


150 


0 


0 


30 


0 












821 


0 


0 


300 


0 


0 


GO 


0 




1 






Sir G. C. Coltlmrst, Bart., 


2,000 


0 


0 












<1 










400 


0 


0 






















150 


0 


0 


200 


0 


0 


40 


0 




1 




Ferraoy, . 


Roger G. Davis, 


200 


0 


0 




0 






o 






















0 










Standish O'Gradv, . 


290 


0 


0 


















Imokilly, 


Viscount Midleton, . 


000 


0 




















E. S. Coppinger, 


357 


0 
















1 








160 


0 


0 












o 












0 


0 


550 
















Orrery and Ivil- 


Lord Crofton, as Guardian 


1,000 


0 


0 


1,000 


0 


0 


200 


0 


0 


1 




Muskerry.West 


Sir Geo. C. Coltlmrst, Bt., 


715 


4 


0 


050 
















John R. S. Wallis, . 


900 


0 


0 












" 




Watebfoiui, . 


Decies without 




2,000 


0 


0 


2.000 


0 


0 


800 


0 


„ 


6 




Gaultier, 


John P. Fitzgerald, . 


1,000 


0 


0 

















Goodman Gentleman, 
Jeremiah Longhnan, 
James Crosbie, 

Gerard O'Callaghan, 
Richard Leah}-, 

Richard Mahony Hickson, 
Edward Hussey, 

The Earl of Cork Si Orrery. 



0 Jan., 



1662. 



12 Feb., 1804. 

April, 1863. 
5 April, „ 

8 April, ., 

! 22 Mar., ism. 

2 June, 1862. 
i 1. ') April, 1863. 

12 Oct.. „ 

| 12 Feb., 1804. 

12 Feb., „ 
Altec., 1863. 

| 17 Feb., 186 1. 
5 Aug., 1803. 
0 .Time. ., 

31 July, „ 

20 Dec., 1302. 
20 Dec., 

13 April, 1863. 
16 Mar., 1864. 

24 Feb., „ 

20 Dec., 1802 . 
20 Dec., „ 

13 April. 1803. 
31 Oct., 1862. 
18 Sept., 1803. 

25 Jan., 1804. 
25 April, 1803. 



8 Feb., 

14 Auc., 1803. 

13 Aug., ,. 

20 Aug., 

14 Mar., 18(U. 
13 Feb., „ 



i 12 Jan.. 1803. 
| 13. Tan., ., 

1!) Oct., 

26 Nov., 

14 Sept.. .. 

, 13 Aug., 

’ 22 June, „ 

! 25 Sept., 1802 . 
j 11 July. „ 

. 25 Nov., 1863. 



400 0 0 
500 0 0 
1,000 0 0 



3 i 3 April, 1860. 
3 1 31 Oct.. 1802. 
3 j 17 Feb., 1861. 
3 ! 20 Nov.. 1803. 
3 2 Jalv, 1802. 

3 I 20 July, 1803. 

4 j 10 Jan., 1861. 
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APPENDIX TO THIRTY-SECOND REPORT, Sec. [1863-64. 

(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



County. 

. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 




s 








£ 


*. 


it. 




3. 


<1. 


£ 


s. 


d. 




J3-EEBY — con. 


Dunkerron, N., 


Sir E. Blennerlinssctt, BL, 


741 


n 


f, 


700 


0 




420 


0 


0 


3 




Dunkerron, S., 


Richard Mahony, . 


M3 


0 


o 


non 


0 


o 


400 




0 




Iraghticornor, 


Barbara. Strange, . 


100 




1) 


100 


0 


(1 




0 


0 






Samuel S. Raymond, 


100 


0 




M0 


o 




20 


0 


0 


1 






The Rev. Geo. Browne, . 


2,738 


0 




1,000 




0 


POO 


0 










Stephen E. C'oilis, . 


700 


0 


o 


700 


0 


0 


500 


0 


0 


4 






Meade C. Dennis. . 


1,130 


10 


4 


1.000 


0 


0 


(1O0 


0 


0 








Thomas S. Dennis, . 


1,3(10 


0 


o 


1,500 




0 


300 




0 


1 






Thomas Sandes. 


1,300 


15 


0 


1.150 


0 


(1 


400 


0 


0 






Iveragh, . 


The Knight of Kerry. 


*00 


0 


0 


300 


0 


o 






0 


1 






John M. Bernard, ! 


3,384 


0 


0 


1,500 




1) 


1.200 


0 


0 


4 






The Rev. J. L. Chute, 


300 


0 


0 


500 


0 


0 


210 


0 


0 


4 






The Rev. Rieliard Moore, 


230 




0 


250 


0 


0 


f.0 


0 


0 


1 






.Tames Butler, . 


1,524 


0 


0 


j,noo 


0 


0 


200 


0 




1 




Magunihy, 


F. II. Downing. 


035 


13 


4 


coo 


0 


0 


240 


0 


0 






Trughanacmy, 


Guardians of R. A . H ickson 


3U0 


0 


0 


300 


0 


0 


120 


0 


0 


Q 






Maria Drummond, . 


880 




(j 


850 


0 




170 


0 




1 






John JTurly, . 


402 


0 


o 


250 




0 


200 


0 


0 


4 






Ditto, 




0 


0 


200 


0 


0 


80 


0 










Sir W. D. Godfrey, . 


250 


0 


0 


200 


0 


0 


100 


0 


0 


o 






Robert C. Hnrly,' . 


201 


0 


0 


200 


0 


0 


40 




0 


1 






John Hnrly, ! 


242 


0 


0 


300 






00 


0 


0 


1 






The Rev. Edward Day, . 


270 


0 


0 

_ 


250 


0 


0 


150 


0 


0 


3 



Date of last 
Order to Issue. 



23 Sept., 1803. 

IS Jan.' 1801. 
28 April, 1863. 
22 Oct., _ 
22 Get., „ 

1 Sept.. „ 

20 May, 1802. 

1 Mar., 1804. 
27 April, 1801. 
10 July, 1863. 
20 Mar.. ,, 

2 Feb., ., 

30 ,lan.. 1861. 

24 April, 1803. 
17 Aug., „ 

10 Sept., 1862. 
20 Mar. 1863. 
20 May, „ 

17 Feb., 1804. 

11 June, 1863. 
6 Aug., „ 

30 Mar., 1804. 



Office of Public Works, Dublin, 

1864 . 



Bj Order, 



E. IIorxsby, Sect'etary. 
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APPENDIX TO THIRTY-SECOND REPORT OF THE 



D:ite when | Amount of , of Tntnl 

raoUofinnl. ' E ‘ P f Si U,C ' "Sdt I' » Emission,. 






Ardce Louth and Meath, 

Annngh ( Supplemental , 25fft Octo- 
ber, 1801), Galway, 



Blaekwater, . 

Bnrrisokane ( Supplemental . 
March, 1805), . 



{ 

Ballybay, 

Brosna, (Fcrbane dio.~) . 

Ballyonsey (Supplemental, 23rd 

February, 1805), 

Ballinhassig, 

Ballinderry, 

Ballrteige, 

Bally cowan, 

Brottdlough ( Supplemental , 10 tk 
January, 1800), .... 
Bolev (Supplemental 0 tit April, 

1857), 

BalUnakill, 

Bonrdaraill, 

Bnllinaskea & Castlerickard, . 

Balk, 

Ballynaliown, .... 

BaHinamore ) Navigation, \ 

and > Drainage, anil -l 

Ballyconnel, ) Waler-pou'tr, ^ 

Burren, 



Tipperary, . 

Tipperary and Queens, 
Kildare, Mouth, Wes 
mo ath, and Kings, 
Bnsoommon, 

Westmeath and King's 



Cork?? 10 ’ .' .’ ! 

Westmeath and ’King’s, 
Wexford, . 

Kildare, 



Galway, 

Meath, 

Meath, 

Meath, 

Mayo, 

Westmeath and King's, 
Cavan, Fermanagh, Lei-) 



27 Sept..’ 185-1] .' 
at April, 1850, . 
1 Onto her, 1850, 
IS April, 1800, . 



I0,0t|8 17 11 
•10,1)80 0 1 
00, 1180 11 0 
8-18 17 4 



MO April, 1800, . 
20 June, 1850, . 
10 „ 18-10, , 



0 April, 1837, . I 
14 „ 1802, . 

10 January, 1800, 2 



, Mayo, 

Westmeath, 

King's County, . 

Meath and Dublin, 
Koscowuinii, 

silgo, : : 



3,250 0 0 1,020 3 , 

7, 1-10 0 0 8,720 8 

•1,340 13 10 

10,703 4 11 

0,020 7 11 



20 October, 183(1, 
20 „ 1850, 

10 ,, 1840, 



3') April, 1 800, . 
13 October, 1851 
30 „ 1 85(1, 

20 April, 1852, . 



20 October, 1834, 
20 April, 1 852, . 
3 „ 1855, . 



1852, . 1,033 18 5 

1850, . 1,204 5 0 

1852, . 3,540 0 0 



103 0 0 207 5 0 

2,107 4 10 

0,800 0 0 12,408 11 11 



1,033 18 5 - 

1,204 5 0 - 

3,431 11 1 - 

4,040 0 0 1,83(5 13 1 



Westmeath and Longford, 72 20 Sept., 1852, . 10,087 1 10 335 12 0 8,000 0 0 

Meath and Westmeath, . 82 18 October, 1804, 20,783 12 7 2,000 17 4 13,700 0 0 

Galway 100 7 Sept, 1857, . 42,05!) 12 11 820 9 7 15,340 0 0 

Fermanagh, . .03 1!) Dec., 1800, . 787 14 0 - 300 0 0 

Do 20 30 April, 1850, . 383 8 0 - 333 S 0 



Galway, Mayo,* lloscorumon 115 2(1 



03,008 19 10 1,749 10 1 10,000 0 0 



.11,350 0 3 077 10 2 10,778 10 1 



Clare and Galway, 
Kildare, 



.124 30 October, 1800, 08,010 8 8 433 1 8 24,000 0 0 



07 2 7 3,407 10 1 



Louth, Meath, Cavan, and ) 
Monaghan, . . J 

Kildare, .... 



oo 07 lfi ,r. f 47,543 10 8 2,893 0 0 22,000 0 0 

92 27 „ lheo, -[ _ a0 0 o 0 

4 16 June, 1849, . 3,520 4 11 139 10 4 3,380 14 7 

27 1 October, 1800, 3,810 12 8 380 12 0 3,431 0 2 

07 30 „ 1851, 3,340 4 4 - 3,345 4 4 
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1863-64.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



thereon, for the Year ending 31st March, 1864. 



Area of 
| Catchmeut, 


Area of 
Flooded or 
Injured Lands, 


per Acre 


Increase 
in the 

Annual Letting 


Amount of 

Instalments 


| 


Repayments. 






or Improved. 
Measure. 


including 

Interest, 


of these Lands, 
caused by 
Drainage. 


half-yeariy, 
to repay Cost 
with Interest. 


1 


To 

31st March, 1863. 


For year 
ending 31st 
March, 1664. 


Total. 


Districts. 




I 


r. r. 


£ i. 


a. 


£ s. 


d. 


£ J. d. 




£ . 1 . 


d. 


£ s. d. 


£ s. 


d. 




78,01)0 


j 3,252 


0 11 


0 12 


0 


1,751 19 


4 


442 19 1 


30 


8,837 !) : 


10 


865 4 5 


9,702 14 


3 


Ardee. 


13, WO 


907 


0 39 


4 4 


l 


339 2 


0 


99 9 6 


85 


3,015 11 


0 


137 1 0 


3,152 12 


0 


Annagh. 


50,000 


3,827 


2 18 


2 18 


8 


1,034 7 


0 


382 4 1 


40 


12,955 14 


7 


441 7 S 


13,397 2 


3 


Blacktvater. 


20,550 

35,840 


1,517 

3,024 


0 39 
3 27 


0 5 
5 5 


4 


505 19 
1,085 18 


6 

2 


153 2 1 
305 11 2 


48 

40 


5,009 2 
7,729 0 


9 


205 18 2 
043 18 7 


5,875 0 : 
8,372 19 


LI 


Borrisokane. 

Borris-in-Ossory. 


304,130 


6,779 


1 18 


1 7 13 


0 


1,608 15 


1 


745 2 8 


48 


17,751 19 


5 


1,306 9 6 


19,118 8 11 


Boyne. 


3,300 

389,120 


414 

11,998 


3 27 
0 30 


1 18 
8 18 


11 


124 0 8 
2,871 0 11 


Paid off. 
3,359 14 0 


44 


1,101 13 
9,174 1 : 


0 

LI 


2,642 l 1 


1,101 13 
11,810 3 


fi 

0 


Bally bay. 

Brosua ( Ferbane dia.) 


7,680 


753 


3 0 


4 10 


0 


225 12 


8 


08 13 1 


48 


2,774 1 


7 


115 0 10 












3 5 
0 38 








212 19 2 


OO 


5,487 18 


0 


419 12 9 




















49 4 8 


32 


1,399 19 


■1 








Ballinderry. 
Ballytoige. 
Ballyco tran. 












1,180 14 


8 


547 19 11 


48 


8, COD 17 












| 215 








58 17 


3 


23 12 2 


40 


743 10 


•J 


34 O 0 


777 10 


8 


1,000 


198 


3 19 


5 11 


3 


78 19 


3 


Paid off. 


- 


1,181 1 


1 


- 


1,181 1 


1 


Broadlough. 


3,500 


683 


0 4 


3 0 


11 


188 18 11 


Paid off. 


_ 


1,646 5 


fl 


Ill 17 11 








1,350 




3 12 








8 


49 12 4 


32 


1,427 16 




40 18 11 








6,800 










1 


159 4 4 


32 


4,743 10 


0 


248 4 4 


4,992 3 : 






3,900 














93 18 11 


32 


2,545 0 


5 


174 11 7 


2,719 12 


n 




30,720 














112 3 11 


00 


1,939 1 




252 15 9 


2,191 17 


4 




15,000 














274 2 9 


32 


0,453 12 


0 


511 7 0 


6.904 19 


6 




1 


t - 








_ 




3,000 0 0 


10 


18,000 0 


0 


6,000 0 0 


24,000 0 


0 


) IMlimmore (»*»»«>—. 


V 101,455 


i 0,370 


1 34 


8 0 


8 


1,748 16 10 


839 9 0 
25 15 10 


44 


j 10,179 4 


8 


1,483 10 8 


11,663 4 


4 


Barren. 


40,000 


8,008 


0 0 


3 0 


1 


2.5S9 19 


0 


929 12 2 


40 


22,405 0 


8 


1,342 C 5 


23.S07 7 


1 


7,000 


017 


1 24 


C 18 


4 


240 6 


2 


30 4 7 


35 


3,000 4 10 


71 16 11 


3,141 1 


9 




34,850 


2,577 

1,412 








495 4 


1 


232 15 0 


48 


3,417 18 


5 


436 0 10 


3,803 19 


3 




01,184 




3 1 




040 8 


0 


Paid off. 




4,994 19 


9 


345 8 0 


5,340 7 


9 




2,000 | 


202 




30 10 








394 11 1 


40 


32 1 


3 




32 1 


3 




330 j 


214 


0 20 


27 13 


0 


573 0 10 


254 1 0 


32 : 


5,023 14 


6 


502 9 3 


0,120 3 


9 


Cork Slob. 


12,000 ! 


092 


0 31 


5 0 


10 


274 10 


o 


Paid off. 


_ 


3,034 7 


10 


_ 


3,054 7 


10 




3,330 ; 


034 


2 18 


3 13 


0 


217 3 


8 


85 17 ii 


40 


2,504 3 


2 , 


160 12 C 


2,664 15 


8 


Corrigans. 


200 


40 


0 81 


5 16 


4 


19 G 


0 


Paid off. 


- 


241 10 


0 


- 


241 16 


5 


Curraunboy. 


1,500 


185 


2 27 


9 2 


9 


85 19 


1 


Paid off. 


- 


310 19 


7 


- 


310 19 


7 


Castlebar Lakes. 


500 


57 


3 8 


5 0 


a 


21 13 


0 


Paid off. 


_ 


119 8 


4 


_ 


110 8 


4 








3 37 


2 18 


7 


27 i) 


3 


7 8 l 


44 


033 10 


8 


5 4 fi 


63s 15 




Cami-loon. 


1,600 


190 


O 20 


3 1 


0 


44 10 


9 


22 3 5 


40 


028 1 


4 


43 17 2 


671 18 


0 


Carbrny Mill-stream. 




199 


2 30 


3 10 


2 


54 18 


5 


15 16 3 


20 


555 9 


10 


31 0 6 


580 15 


6 






648 


2 5 


3 7 


9 


177 14 




80 16 10 


40 


2,003 19 


8 


151 10 4 


2,215 10 


0 


Clcmlost, 




2,499 


3 27 


8 17 


8 


709 1 


3 


337 0 0 


44 


4,432 7 




607 13 4 


5,100 1 


0 


Costldieruard. 




309 


0 37 


0 5 


0 


117 1 


8 


55 18 5 


OO 


1,243 13 


1 


109 17 6 


1,353 10 








407 


3 32 


3 2 


0 


122 0 


7 


04 l 6 


33 


1,433 10 


0 


93 10 11 


1.527 0 




Cnrragha. 




847 


2 1 


4 1 


0 


277 11 


6 


118 14 7 


44 


2,740 6 




225 1 8 










1,114 


1 5 


0 1 


8 


383 7 


4 


101 1 1 


48 


3,327 18 




318 8 4 


3,040 0 


8 


Castlemartyr. 




792 


3 18 


0 10 


8 


211 2 


7 


119 8 0 


76 


2,597 10 


9 


230 6 0 


2,834 2 


9 




399 


91 


0 35 


4 9 


0 


30 17 


1 


12 2 1 


44 


199 3 


3 


22 IS 2 


222 l 


'* 


Orosslougb. 




2,220 


0 8 


4 12 




029 1 


0 


301 14 0 


22 


S.lfil 14 


„ 


685 15 11 


8,847 10 


o 


Dmigohuan. 




4,499 


3 30 


4 3 


0 


1,084 8 




043 15 2 


28 


13,800 11 


(S 


1,188 13 5 


14,395 4 








5,51)5 


0 31 


7 11 




1,094 15 


0 


527 10 3 


44 


0,578 19 


8 


1,034 5 2 


7,013 4 










0 4 


4 4 


3 


49 9 11 


13 7 11 


30 


185 18 


9 


20 10 10 


212 9 




Dem i in. 








2 0 


7 


30 11 


0 


14 0 2 


32 


309 O 




28 6 3 


397 l! 




Drumbomiuv. 




647 


0 11 


5 18 


11 


207 11 


1 


99 5 9 


70 


2,385 10 


0 


197 0 1 


2,582 10 




Drnmelitf. 


96,101 


4,837 


1 10 


10 15 


8 


1,051 1 11 


489 0 6 


48 


5,007 0 


9 


905 1 0 


0,572 1 




Dumnore. 








5 4 


11 


282 10 


4 


95 17 4 


33 


2,693 3 


5 


189 12 10 


2,882 10 


3 


Duumoran. 


22,400 


5,000 


1 0 


1 3 


111 


958 1 


4 


Paid off. 


- 


8,347 18 


0 


545 0 7 


8,892 19 


1 


Derrylioluies. 


19,840 


2,030 


3 5 


4 1 


8 


836 15 


1 


398 11 2 


40 


10,800 3 


8 


382 10 4 


11,1 S3 3 


0 


Eslin. 






3 23 


4 15 


0 


533 2 


7 


205 6 10 


38 


5,918 12 


9 


406 2 11 


6,324 15 
5,842 1 


8 


Fane. 






2 20 


9 3 




1,752 9 


3 


845 18 10 


44 


4,292 2 


3 


1,549 19 8 




Fergus. 


3,800 


050 


1 35 


3 11 


3 


203 1 11 


125 7 8 


40 


2,987 12 


0 


244 10 5 


3,182 8 


5 


ForantvelL 


176,813 


6,709 


0 38 


6 11 


11 


1,004 17 


0 


863 2 5 : 
7 16 11 1 


30 


1 15,825 8 


3 


1,720 10 2 


17,545 18 


0 


Glyde. 


7,170 






2 7 


0 


438 0 


2 


124 12 1 


40 


3,951 9 


4 


108 1 5 


4,059 10 


9 


Gortean. 






3 12 


8 


2x2 10 


8 


120 4 8 


40 


3,485 6 
2,030 12 


0 


249 19 3 






Glenarriff. 


9,200 


520 


0 30 


0 7 


2 


214 12 


4 


105 13 0 


00 


11 


105 1 6 
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58 APPENDIX TO THIRTY-SECOND REPORT OF THE [1863-64 



Districts. 




1 


Hendford, 


Leitiim, .... 


24 


( Drainage, • ") 

Hiucl River ^Navigation aland- c 
(_ oneil, . . ) 


Roscommon, 


07 


Hermitage, 


Kildare, .... 


5 


Inny 


Longford and Westmeath, . 


118 


Kilmanuocl;, ( Supplemental , 18f/i 






August, 1854), .... 


Wexford, .... 




*»— {£?’. • ; : 
Kilmaine ( Supplemental, 13 (A 


Gahvay, .... 
Do., .... 




March, 1855), . . . . 






Kilbeggan [ [ | 


Westmeath and King’s, 
Do., .... 




Kilbride, 


Kilkenny and Tipperary, . 


111 


Kilmuny, 


Meath, .... 


o 


Kill, 


Cavan, .... 




Kilcock, 


Meath, .... 


25 


Kinmeen, 

Kilmaganny, 


"Fermanagh, 




Kilkenny, .... 


00 


-Keenagh, 


Longford, .... 


100 


Lough Alick ( Supplemental , 30 th 






September, 1808), 


Mayo 


15 


Longtord, 

Lorrha ( Supplemental , 29(7i April, 


Longford, .... 


113 


1SD7) 


Tipperary, 


28 


Loughuasaggart, . . . . 


Meath and Westmeath, 




Lough Gara and Mantua, 


Mayo, Roscommon, & Sligo, 


no 


Loughs Oughtor iSSHSUn l 
and Gown a, Ac., a& " 1(/one(?> J 


Cavan. Leitrim, & Longford, 


110 


Lough ans 


Kilkenny, .... 


80 


< navigation, \ 


Antrim, Armagh, Down, t 


111 


Lough Neagh j Drainage, anil 


Londonderry, and Ty-< 


112 


1 If aUr-power, i 




Leesborougli 


Monaghan, 


04 


Lough Crew, 

Lough Dalla ( Supplemental , 10th 


Meath, .... 


51 


October, 1801), . 


Mayo, .... 

Galway, .... 


50 


Lavally, 

Lough Mask") Navigation aban- ) 


98 




and doncil, . J- 


Mayo and Galway, . 


108 


River Robe ) Drainage, . ) 

Loughs Cor- 1 Navigation, f 


11(1 


County of the Town of < 


rib, Mask, !- Drainage, and -j 


1 17 


and Cam, J Mill-Power, l 


of Galway and Mayo, { 




Lisdutf, 

Lough Lonnagb, .... 


Galway, .... 


54 


Mayo, .... 


103 


Moyour (Supplemental, 12th April, 






1855), 

Mullafarry (Supplemental, 10t/i Oc- 


Do 


30 


tober, 18(il), .... 


Do., .... 


14 


Miles and Templebryan, 

Mull awn ( Supplemental , 10th Ja- 


Cork, .... 


00 


nuary, ISOlij, .... 


Mayo, .... 


34 


Maghera, 

Moyne and Crosspatrick (Supple- 


Down, .... 


58 


mental, 10 th October, 1801), 
Monivea, 


Mayo, .... 


21 


Galway, .... 


105 


Nobber, 


Meath, .... 


44 


Oranliill (Supplemental, 13 tliFcb-} 
ruary, 1857), . . . .j 


Galway, .... 


2 


Owenabrockagh (Supplemental, 






13th March, 1850), . 


Mayo, .... 


20 


Owenkeagb, 


Cork, .... 


10 


Quin, 


Clare, .... 


84 


Red Bog 

Rath, or Clooueen ( Supplemental , 


Meath, .... 


8 


31si March, 1850), . 


Longford and Westmeath, 


73 


Ratooragh, 


Cork, .... 


■1!) 


Ruin and Blaekriver, 


Leitiim and Longford, 


114 


Strokestown, 


Roscommon, . . 


no 


Sbrule, 


Mayo aDd Gahvay, . 


.04 


c , . f (Supplemental ' Lands, 

Sliumjne ( S ls S f „. 185I1) , ] Mill., . 


King’s and Tipperary, 

Do 


75 


Shandon, 


Waterford, 


50 



Schedule. — Abstract of Final Awards, and Repayments 



Dotewhen 


Total 

Amount of 
Expenditure, 
for all 
purposes. 


Portion 

Expendi 
clmrpeil 
Counties 
Public Wo 


of 

‘or 


Portion 
of Tots. 
Expeudit 


r 


Remissions. 






£ S. 


d. 


£ s. 


d. 


£ 


s. 


tl. 


£ s. d. 




10 Sept., 1850, . 


1,010 12 


0 


S7 10 


0 


923 


2 


0 


- 




11 July, 1850, . 


20,880 0 


1 


1,410 1G 


1 


10,050 


0 


0 


8,819 4 0 




10 June, 1S40, . 


28G 10 


1 


13 5 


10 


273 


10 


3 


- 




13 October, 1850, 


58,208 3 


3 


701 4 


8 


14,000 


0 


0 


43,440 18 7 




20 „ 1840, 


9,830 13 


7 


_ 




7,830 


13 


7 






20 March, 1800, 


55,040 17 10 


2,357 1 




21,000 


0 


0 






- 






~ 




90 


0 


0 






29 April, 1801, . 


10,090 10 


1 


243 4 


11 


7,000 


0 


0 






15 October, 1807, 


29,950 8 








8,950 15 


















1,290 


4 








0 „ 1855, 


8,058 3 


5 


332 8 


0 


4,000 


0 








30 July, 1840, 


038 13 


3 


55 14 


0 


882 


18 








17 August, 1855, 


2,790 4 


7 






1,000 


0 








10 Sept., 1850, . 


1,S11) 3 


0 


17 14 


0 


1,801 


9 


0 








244 10 


4 






244 10 








13 „ 1805, . 


10,084 13 


10 


337 7 


10 


7,000 


0 








7 April, 1858, . 


10,820 0 


7 


230 2 


8 


4,450 


0 


0 


0,140 3 11 




30 „ 1850, . 


4,119 10 


1 


122 7 


11 


2,000 


n 


0 


1,907 11 2 




12 „ 1800, . 


44,024 13 


7 


2,425 11 


0 


18,200 


s 


0 


24,299 2 7 




8 October, 1850, 


3,504 in 


3 


00 0 


0 


2,800 


0 


0 






0 Sept., 1*40, . 


083 14 


0 


9 (1 


0 


074 


8 








28 April, 1858, . 


24,057 7 10 


30 18 


4 


10,050 


0 


0 


13,871 9 0 




20 October, 1859, 


111,085 0 


0 


1,312 18 


7 


35,075 


0 


0 


05,007 2 2 




20 Sept., 1854, . 


4,107 7 


4 


94 0 


0 


1,800 


0 


0 


2,273 7 4 




18 Ful>., 1609, . 


04,374 10 


4 


37,137 10 


0 








32,730 17 10 






08,423 3 


0 


8,013 14 


0 


10,000 


0 










307 17 


10 


Mills, 


357 17 


10 


_ 




20 Dec., 1855, . 


0,081 8 


2 


247 11 


5 


3,000 


0 


0 


2,S33 10 9 




15 Oct., 1851, . 


2,753 10 


8 


157 18 


0 


2,506 


1 


2 


- 




23 >. „ 


2,830 11 


0 


191 1 


10 


2,045 


9 11 


371 9 11 






15,820 8 


8 


379 11 


8 


4,250 


0 


0 


11,196 17 0 






3.713 4 






















[ 


1,412 3 


5 


10,500 


0 


0 


51,438 9 9 




( 


13,350 13 




















02,289 10 




U,883 0 


0 








53,338 11 2 






10,717 1 




2,511 3 




28,000 


0 


0) 






4 April', l'8Cf), . 


30.938 18 


9 






13,145 




Of 






18 October, 1851, 


1,045 15 


11 






1,545 


15 11 






7 April, 1807, . 


18,445 7 


4 


1,300 0 


8 


4,100 


0 


0 


13,039 6 8 




20 October, 1850, 


8,704 1 


a 


1,030 19 


9 


4,000 


0 


0 


3,724 1 0 






980 13 


0 


134 3 


7 


852 


0 


5 


243 9 5 




20 „ 1852, . 


1,392 5 


3 


09 ID 


0 


1,322 


0 


0 








347 7 


4 


13 12 


2 


300 


0 


0 


33 15 2 




30 „ 1851, 


1,307 12 


1 


- 




1,397 


12 


1 


- 




30 April, 1850, . 


702 13 


0 


23- 1 


0 


070 


32 


0 


219 12 3 




24 „ 1657, . 


16,800 1 


1 


1,228 12 


11 


5,002 


0 


0 


10,075 8 2 




20 Sept., 1851, . 


7,034 3 


4 


580 17 11 


7,053 


5 


5 


" 




4 April, 1849, . 


3,871 10 




100 10 


2 


2,050 


0 


0 


1,031 0 0 




20 October, 1850, 


3,154 5 


7 


00 15 


11 


1,500 


0 


0 


1,503 9 8 




30 April, „ . 


1,277 7 


3 


70 11 


7 


1,200 


15 


8 


" 




25 October, 1854, 


20,055 11 


0 


1,078 18 


4 


14,000 


0 


0 


4,976 12 8 




6 Sept., 1840, . 


004 19 


11 


00 19 


11 


808 


0 


0 


- 




30 „ 1852, . 


0,071 0 


4 


590 8 


1 


4,000 


0 


0 


1,471 18 3 






928 7 


1 1 






928 




11 






20 April, 1859, . 


33,400 7 


10 


2,279 14 


3 


15,000 


0 


0 






11 July, 1850, . 


42,097 0 


1 


1,858 D 


3 


21,541 


0 


1 


18,698 0 9 




15 April, 1857, . 






032 0 


1 


7,000 


0 




22,1 41 19 ~ 










414 0 


11 


5,000 


0 


















172 


0 


0 


- 




13 October, 1861, 


1,030 12 


0 


370 0 


0 


600 12 


0 


“ 




















.. — — 1 
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1803-64.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. S8 



thereon, for the Year ending 31st March, 1864— continued. 





Area of 


Flooded or 
Injured Lands, 


por Acre 


Increase 
in the 

Annual LettiDg 


Amount of 
Instalments 

half-yearly. 


fi! 


Bepayments. 








been Drained 


including 


of these Lands, 


|f| 


To 

31st March, 1863. 


F „, 




Districts. 






Statute 

Measure. 




Drainage. 


nith interest. 


Hi 


ending :!!st 
March, ISfit. 


Total. 






Stat. Acres. 


A. E. S. 


£ s. d. 


£ a. d. 


£ a. d. 




£ a. d. 


£ S. d. 


£ a. d. 






3,020 


304 1 20 


3 0 8 


144 10 9 


43 13 11 


28 


1.1G8 14 4 


86 8 11 


1,255 3 3 


Headford. 




1C, 000 


2,006 2 32 


0 11 3 


763 8 0 


30C 4 8 


44 


7,190 4 5 


020 19 0 


7,817 3 10 


Hind River. 




COO 


150 1 SS 


1 10 5 


26 13 11 


10 1 3 


41. 


330 12 9 


12 IS 8 


343 11 5 


Hermitage. 




231,110 


6,800 1 0 


8 7 8 


1,400 9 5 


025 2 0 


30 


0,041 12 7 


1,000 12 2 


7,708 4 9 


Liny. 




8,032 


509 1 12 


19 0 3 


792 0 1 


241 17 0 


24 


8,004 12 2 


473 7 7 


9,142 19 9 






40,341 


12 9 


8 0 1 


1,509 13 1 


722 2111 
3 19} 


44 


12,510 14 10 


1,441 4 9 


13,951 19 7 


Killimor. 




10.000 


1,129 3 30 


9 10 8 


022 12 5 


185 11 10 


40 


7,081 19 3 


277 19 3 








88,030 


5,498 2 15 
16 2 4 


5 9 0 


975 0 9 


453 (i 9 
00 1 8 


25 


| 0,093 5 2 


930 5 0 


7,023 10 2 


Kilbeggan. 




8.000 


2,153 0 15 ; 


3 11 9 


505 14 S 


187 19 2 


28 


3,148 10 0 


371 4 3 


3,520 0 9 






2,000 






143 10 1 






951 13 3 


51 4 0 


1.002 17 3 






17,000 


030 3 0 


4 8 0 


101 0 2 


30 11 1 


40 


087 18 1 


47 13 2 


735 11 3 


Kill. 




3,230 


401 3 11 


3 18 4 


196 4 1 


07 15 1 


40 


1,741 10 2 


114 0 2 


1,858 10 4 








87 3 31 


2 15 7 




10 9 10 


32 


200 0 9 


20 15 1 










2,821 2 0 


3 15 5 






48 


5,469 10 11 


254 13 4 


5,7-24 111 3 






18,000 


1,758 3 0 


0 0 5 


317 15 2 


153 0 (i 


44 


2,409 1C 9 


238 14 7 


2,048 11 4 


Koensgh. 




0,004 


921 2 30 


2 19 10 


210 19 7 


Paid off. 




2,097 4 0 j 


39 5 7 


2,730 10 1 


Lough Alick. 




72,320 


3,972 2 29 


10 13 11 


1,300 7 9 


020 17 2 


44 


8,015 1 1 


1,233 13 9 


9,853 14 10 


Longford. 






1,057 1 13 


3 5 3 


335 7 9 1 


92 2 4 


24 


a od'i r. 7 | 


89 18 8 


3,329 5 3 


Lorrha. 






193 1 38 


3 9 9 


69 11 4 


20 19 (i 


40 


810 13 4 


4 9 l 


815 2 5 


Longhnasaggart. 




128,000 


4,719 2 20 


5 3 11 


757 5 2 


3GG 4 8 


44 


3,874 7 8 


701 10 0 


4.570 2 8 


Lough Gam and Mantua. 




200,180 


10,037 2 8 


10 8 4 


2,500 14 4 


1,200 3 2 


44 


10,120 10 11 


2,378 14 4 


12,499 11 3 


Loughs Oughtc-r.Gomia, A-,-. 




3,500 


548 1 2 


7 8 8 


214 4 4 


05 10 0 | 


40 


1.181 7 0 


258 9 1 


1.439 10 1 


T.nvrlirmi 




f 






3.713 14 11 


10 


29,070 IS 3 


0,133 IS 0 


35.804 10 8 


'raatsast- 

) 1 a ° ’ ( 11 ater-poiccT. 




[1411320 


j 29597 2 32 


5 14 0 


0,379 0 8 


3,782 13 5 
12 0 2 




40,720 10 0 


7,310 13 2 


48,037 9 S 








8 0 3 


221 11 9 


103 3 3 


1,701 a 8 


201 5 6 




Leesborough. 




2,398 


489 0 34 


5 0 1 


140 4 8 


09 2 0 




2,145 7 11 


103 13 11 


2,249 1 10 


Lough Crew. 






9S3 0 15 


2 13 10 


201 16 2 


97 0 7 


40 


2,330 1 4 


121 C 0 


2,451 7 4 


Loujh Holla. 




28,100 


1,040 2 0 


7 io a 


304 9 8 


140 3 0 


14 


2,380 17 3 


290 0 8 


2,071 3 11 


Lav-ally. 




225,000 


5,805 0 13 


10 13 5 


025 10 9 


302 1 3 


CO 


4,149 3 3 


052 7 10 


4,801 11 1 


Lough Mask £ River Robe. 












1,488 0 0 


10 


0,109 8 3 


3,450 IS C 


12,020 0 9 


/Loughs Cor-v Navigation, 
rib. Mask, '-Drainaye, t0 
i and Carra. j .1/ ill Power. 




[780,000 


\ 5,032 2 4 


22 13 10 


1,801 4 2 


835 14 1 
480 11 0 


5<n 


11,737 14 1 


1 2,721 4 1 


14,401 13 2 










112 16 8 




52 


1,113 10 7 


i 04 19 10 1 


1,208 10 5 


Lisdutf. 




21,440 ; 


1,750 2 5 


0 15 9 


241 13 5 


117 19 0 


00 


2,021 0 11 


! .337 5 7 


2,358 11 6 


Lough Lannagh. 




0,000 


1,040 3 11 


7 8 5 


553 8 4 


OS 17 3 


20 


5,244 18 0 


! 103 10 11 


5,440 9 4 


Moyour. 




; 






117 5 1 


Paid off. 




032 3 3 




932 3 3 


Mullafarrv. 




10,285 


250 1 29 


5 2 0 


94 14 2 


45 15 2 


44 


1,009 3 9 


00 14 0 


1,109 18 3 


Miles and Templebiyan. 










29 11 1 


Paid off. 




302 19 8 


_ 


302 19 8 


Mullawn. 




19,000 


393 1 22 


3 11 0 


147 3 5 


59 19 5 


32 


1,410 12 9 


100 9 10 


1.511 2 7 


Maghera. 
















032 14 7 


_ 


032 14 7 


Moyne and Crosspatrick. 




54,000 


1,481 0 0 


10 11 7 


305 7 4 


146 9 0 


00 


2,909 8 0 


420 11 3 


3,395 19 9 


Monivea. 




40,000 


1,357 1 3 


5 3 11 


580 13 2 


200 8 9 


40 


6,801 12 11 


409 2 7 


7,270 15 C 


Nobber. 




j" bolus In ’ 


L 974 0 16 


3 15 7 


315 10 1 


87 13 S 


20 


3,029 8 1 


112 9 0 


3,741 17 7 


OranhilL 




l linlotone. 




























224 1 6 


23 9 1 


20 


1,824 0 6 


11 1 0 


1.835 7 0 


0 wenahrockogli 




10,700 


393 2 15 


3 14 


09 9 10 


41 15 1 


44 


1,190 11 4 


74 0 11 


1,204 18 3 


Ovvenkeogh. 




37,120 


4,305 0 29 


4 3 1 


1,032 15 3 


450 8 0 


4S 


0,450 S 2 


847 0 1 


10,303 14 3 


Quin. 




3,000 


241 2 8 


3 14 .4 


75 8 5 


33 0 0 


40 


998 0 8 


50 11 8 


1,054 12 4 


P.ed Bog. 




l-rnnn 




5 4 104 


401 10 10 


1G7 S 11 


32 


4,224 0 6 


310 2 0 


4,540 2 G 


Rath, or C'.ooneen. 
Batooragh. 












23 9 1 




739 14 0 


20 3 0 






74'000 


4,095 2 20 


6 12 10 


1,070 5 2 


510 10 5 


44 


7,041 14 0 


940 1 10 


8,581 15 10 


5 

1 

n 

a 

1 










1,794 17 10 


741 5 4 


44 


13,528 9 0 


1,816 4 1 


15,344 13 1 


Strokestovvn. 






3,207 0 5 


9 4 10 


448 19 10 


215 15 2 


00 


5,477 2 2 


288 11 4 


5,705 13 0 






35,840 


1,288 3 7 


0 0 114 


434 19 7 


100 4 8 




[ 4,253 13 2 


284 19 11 


4,538 13 1 


Shinrone. 




160 


43 1 10 


15 4 10 


57 8 7 


22 17 2 


44 


SS9 11 9 


45 4 3 


934 10 0 


Shandon. 



H 2 



Printed image digitised by the University of Southampton Library Digitisation Unit 




APPENDIX TO THIRTY-SECOND REPORT OF THE 









Schedule.- 


-Abstract or Fisal Awards, and Repayments 


District*. 


Counties. 


1 


Dato when 
Awards 
mails lioal. 


Amount of 
Expenditure, 
for all 
purposes. 


Portion of 
Total 

Expenditure 
charged to 
Counties for 
Public Works. 


Portion 
of Total 
Expenditure 


Remissions, 




Skaudrtun, 

Sow ( Supplemental, 23 rd March, 


Mayo, .... 


18 


30 April, 1830, . 


£ *. d. 
712 10 3 


£ *. d. 


£ *. <1. 
712 10 3 


£ rf. 




Shanagnlden ( Award abandoned !), 
Saleen Longh, .... 


Wexford 

Mayo, .... 


42 


20 „ 1853, . 

20 ,, 1851, . 


8,825 0 3 
3,741 8 4 
3,079 13 11 


415 12 11 
227 15 5 
135 18 0 


0,500 0 0 
2,943 15 5 


1,909 16 4 
3,513 12 11 




Tnrloughmore, .... 
Templomore /Lands, . 

(New award) ( Mills, . 
Tawnawoggaun (Supplemental, 31st 


Galway, .... 
Tipperary, 

Do., .... 


77 


28 June, 1855, . 
J 1 .Inly, 1854, j 


00,718 l 9 
15,008 15 5 


1,120 10 2 
1,098 3 2 


23,000 0 0 
7,500 0 0 
280 0 0 


36,591 11 7 
7,030 12 3 






Mayo, .... 


3C 


20 October, 1850, 


1,334 0 10 


155 12 4 


1,000 0 0 






Wilkinstown, .... 

Wottonstown, .... 


Meath, .... 

Loath, .... 


10 

45 


10 „ 1849, 

20 Sept., 1851, . 


1,704 0 0 
1,102 13 0 


190 17 7 
80 17 7 


1,573 2 5 
1,021 15 5 






Yonghal, 


Cork, .... 


100 


18 Feb., 1807, . 


22,776 0 0 


- 


7,000 0 0 


15,776 0 0 












,384,838 8 11 


51,99314 9 


02,148 13 6 


190,500 13 1 
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Flooded or 


Cost 
















Area of 
Catchment 


Injured Lands, 
which have 




Annnal Letting 


Instalments 


III 




Repayments. 






***** 


or Improved. 
Statute 
Measure. 


including 

Interest, 


of these Lands, 
caused by 
Drainage. 


half-yearly, 
torngy Cost 


m 

*h 


To 

31st March, 1663. 


ending 31st 
March, 1864. 


Total 


Districts. 




A. B. P. 


£ s. d. 


£ s. d. 


£ s. d. 




£ s. d. 


£ s. d. 


£ s. d. 




700 


132 1 35 


5 7 7 


53 10 0 


24 13 1 


44 


704 2 7 


20 5 8 


814 8 3 


Shandrnnt. 


14,000 


1,083 0 10 


4 4 10 


600 0 6 


200 10 C 


44 


5,828 7 5 


429 1 7 


6,257 !) 0 




a, 850 


000 3 14 


3 4 11 


250 3 10 


74 7 3 


80 


2,420 14 4 


139 1 9 


2,568 Hi 1 


Shanagolden. 
Saleen Lough. 


212,480 

88,000 


8,180 8 20 
3,304 0 21 


7 5 7 


1,605 2 0 
1,263 5 10 


740 16 10 


48 


12,712 1 2 


1,450 13 2 


14,162 14 4 


Turloughmore. 


2 2 0 


" 


- 


12 10 0 






505 16 5 


8,602 1 8 


Templemore. 


2,200 


294 1 0 


4 0 1 


82 10 10 


33 7 3 


30 


1,293 14 6 


20 13 2 


1,314 7 8 


Tatv-nawoggaun. 


10,000 

(1,300 


700 2 37 
310 1 17 


2 4 10 

3 4 7 


217 16 8 
00 15 8 


57 17 0 
40 0 0 


40 

40 


1,752 18 11 
1,016 12 2 


107 3 3 
80 7 9 


1,860 2 2 
1,096 19 11 


Willdnstown. 

Wottonstown- 


1,547 


224 0 0 


101 13 7 


300 0 0 


Paid off. 


- 


8,157 19 7 


- 


8,157 19 7 


Youglial. 


0,358,938 




Average. 


















8 11 4 


74,502 7 2 


30,075 0 1 





614,062 C 2 


72,275 11 2 


G86,337 17 4 
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INLAND NAVIGATIONS AND HARBOURS. 

Extracts from the Annual Reports, for the year 1SG3 : — 

No. 1. — Adams, Robert, Tyrone Navigation, • 

„ 2. — Bellew, James, Boyne Navigation, . . • • 

„ 3. — Boylan, J. J., Donagbadee and Howth Harbours, 

,, 4.— Merrick, J. M., Shannon Navigation (Athlone District), 

„ 5. llolloy, W., Shannon and ilaigue Navigations (Limerick District), 
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Old Bridge, 
Donaghadei', 
Athlone, 
Limerick, 



04 



APPENDIX TO THIRTT-SEOOND REPORT OF THE [1868-4. 



Appendix D. 

Report of Mr. 
Robert 
Adams, In- 
spector. 



Report of Mr. Robert Adams, Inspector, on the State of the Tyrone Navigation. 
For the year 1863. Dated 18th January, 1864. 



I beg leave to report that the works executed during 
the past year on the Tyrone Navigation, have been 
strictly confined to that of repairs: there have not even 
been any heavy repairs executed, those that have been 
done being merely repairs of lock-gates, canal banks, 
and towing path. There is one item, however, which 
threatens to become a source of great expense — namely , 



the removal of the weed (anacharis alsinastrum) of 
recent appearance in the canals iu the north of Ireland. 
The rapidity with which it, roots and spreads and the 
luxuriance of its growth arc wonderful. 

The canal is in fair working order and steadily main- 
tains its trade. 



Report of Mr. Report of Mr. James Bei.lew, Superintendent, on the State of the Works of the Boyne Navigation 
£=""* For the year 1863. Dated 11th January, 1864. 



I beg to forward the following report of the state of 
the Boyne Navigation, and of the different works of 
repaii - which have been executed during the past year. 

River Wall, Ball’s Grove Trackway. 

There is no breach in this wall ; about 40 feet of the 
old part of it fell down in the month of October last, 
which has been rebuilt in the most permanent manner. 
The trackway will require a coat of gravel to be put 
upon it when the proper season arrives for doing so ; a 
new bridge having been recently erected over the Boyne, 
near this trackway, it has become a place of much 
resort by the inhabitants of Drogheda. 

Oldbridge Station. 

The lock-gates at this station are in good working 
order. I am of opinion that no repair will be necessary 
upon them during the coming season. 



Broe Station. 

The lock-gates at this station are in good order. In 
consequence of the land upon the river side of the canal 
a short distance above tho lock-keeper’s house, being 
so much lower than the canal, about 100 feet of the 
embankment became weak, owing to tho floods we have 
had for the last two or three seasons ; it has been pro- 
perly repaired, and 310 tons of puddle used for that 
purpose, in order to make it permanent ; the trackway 
has been repaired where necessary. 

Rosnaree Station . , 

The breast-gates at this station are, as stated in my 
last report, very old, and going to decay ; they are un- 
worthy of repair, and new gates will shortly be indis- 
pensable. The deep-gates are in good order. 

Mill Lock , Slam. 



Slallcm Station. 

The breast-gates at this station, which I stated in ray 
last report as being old, arc likely to last some time 
longer ; the deep-gates are in good order. About 40 
perches of this trackway has been newly gravelled ; the 
bridge over the canal has been punched, and a heavy 
coat of gravel placed upon it. About 70 perches of this 
trackway, near Norris’s-bridgo, was not fenced off from 
the adjoining land, and was a source of bitter contention 
between the -lock-keeper at Stallecn and the occupier 
•of that land, owing to the trespass of the cattle of each 
upon the other ; this cause of annoyance has been 
removed by means of a new fence, which has been 
executed in a most permanent manner, and planted 
with thorn quicks. A now balance beam has been put 
in at the Guard Lock, which is now in proper order. 



These gates are in good working order. 

Castle Lock Station. 

The gates are in excellent order ; the bank from which 
tho boatmen aro in tho habit of putting their horses on 
board, in order to get across the river, some distance 
above this station, was out of repaii - ; it is nearly 50 
feet in length, and is now in perfect order, more than 
100 tons of stones haring been used in order to make 
tho wall strong and permanent, and which the Marquis 
Conynghmu, through his steward, allowed uie to have 
quarried free of expense. 

The weeds which grow to snch a height in the Canal 
during the summer months, and of which we had last 
year an unprecedentedly largo quantity, were cut down, 
in the different levels at tho proper soason. 



Report of 
Mr. J. .T. 
Boy lan, c.E. 
Executive 
Engineer. 



Report of Mr. J. J. Boyi-an, c.e., Executive Engineer on the Works executed for the Improvements 
of Donaghadee Harbour, in the County of Down, and of Howth Harbour, in the County of Dublin, 
during the year 1863. Dated 8tli March, 1864. 



Donaghadee Harbour. 

Immediately on the completion of the works ordered 
for the improvement of Donaghadee Harbour, at the 
close of the year 1862, the “ dredging plant” - were 
thoroughly overhauled and repaired, and portions of the 
machinery taken down and stowed ready for transport; 
and on the 1st of February the dredger and barges 
were moored in secure berths, where they remained 
until the 13th July, whon they were removed to Howth 
Harbour. 

In the month of July two .sand hummocks, discovered 
by Captain Hoslcyn, r.n., Admiralty Surveyor, in his 
examination of the harbour, were removed by means of 
a spoon and bag dredge ; one of these hummocks was 
formed round a piece of chain cable that had been 
dropped from some vessel after the works had been 
completed. 

During the rough weather, in the ' early part of 
December last, a rupture was made in the sea pave- 
ment to the South Pier, but it was immediately repaired 
so as to protect tho pavement during the winter season. 



It will be necessary however to secure this pavement, 
os well as that to the North Pier, in a more permanent 
manner, during the ensuing summer. 

Howth Harbour. 

The works that have been commenced during tins 
year for the improvement of Howth Harbour consist in 
the deepening, by means of dredging, of the Bar and a 
portion of the Basin alongside the West Pier, princi- 
pally for the better accommodation of vessels engaged 
in herring fishing. The present depth of water on the 
bar at low water spring tides is but 4 feet, and along- 
side tho West Pier it is from 5 feet to 1 foot. It is pro- 
posed to increase the depth on the bar to 8 feet, and 
alongside the West Pier to 7 feet at the north end, and 
to 3 foot at the stops a little to the southward of the 
centre of the pier, in order to enable the fishing boats 
to enter and depart at all times of tide. To obtain the 
depths above stated, it will bo necessary only to remove 
sand and mud; but should a greater depth be attempted 
a sheet of solid reek, which spreads over the entire 
bottom of the harbour, would have to be encountered. 
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f [Pending the orders to proceed with the work, advan- 
tage was taken of the fine weather to convey the dredg- 
ing plant from Donaghadee, and on the morning of the 
14th of July the dredger and four barges arrived at 
Howth in tow of a steam- tug after a very successful trip 
•of twenty-one hours. 

Early in September orders were received to proceed 
with the works. Workshops were at once constructed 
on the West Pier, and the dredger was got into working 
order with as little delay as possible ; a new balance- 
boat was attached to the dredger ; a new bucket-ladder 
constructed, and the machinery which had been taken 
down for safety in towing re-erected ; this work was 



however very considerably retarded by extremely rough Appen-dix 1» 
weather. ^ rt~ol 

On the 4th November the dredger commenced to work jj/j j 
at the north angle of the West Pier, and has since con- Boylan, c.e. 
tinued (except when interrupted by stormy weather) to Executive 
deepen the berth alongside the West Pier, from which En S ineer - 
there has been dredged 2,060 cubic yards of sand and 
mud up to the Slat December, 1S63. 

The road from the harbour to Kilrock Quarry has been 
repaired, and privies, and a slip for the life-boat, are 
in course of construction on the West Pier. 

The. sea slope of the East Pier has not received any 
injury during the past year, and is in an efficient state. 



Report of Mr. James M. Merrick, Inspector, on the State of the Shannon Navigation (Athlone Report of Mr. 

District). For the year 1863. Dated 20th January, 1864. James M. 

Merrick, 

Clomulrak. 



Navigation Channel from Shannon Harbour to Battle- 
Bridge Loclc. 

The following works have been executed for the 
maintenance of the navigation course between Shannon 
Harbour and Battle Bridge, a distance of 79 miles, 
including the defined channels through Loughs Itee, 
Forbes, Boffin, Ac. Thirty-one larch guide piles, six 
cast-iron and two floating piles have been erected to 
replace those decayed or stolen ; hushes or hoards have 
been fixed on fifty-three guide piles, to mark the navi- 
gation course during fogs or high floods; one stone 
beacon has been built to replace one damaged by the 
force of the waves; seven new wrought-iron buoys 
moored, and thirteen repaired and remoored. The 
navigation course is now well defined, with the excep- 
tion of the reach between Lanesborougli and Tarmon- 
hany, which require several guide piles to replace those 
that have disappeared during the winter floods, which 
are in course of erection. 

The steam dredger was employed from the 1st of 
March to the 12th of April in removing some small 
shoals of silt and remains of old clay dams between 
Lough Forbes and Rooskey Lock. The quantity raised 
amounted to 2,052 cubic yards, making a navigable 
depth of 7 fret summer water. 

Shannon Bridge. 

The flooring of the swivel bridge has been repaired in 
a temporary manner, as the entire platform will require 
new sheeting next spring. 

The south wharf has been underpinned and repaired; 
all the other works at this station are in a good state 
of repair. 

Athlone. 

Eighteen perches of fence wall 7| feet high has been 
built, and an iron gate erected on the boundary of the 
Board’s property adjoining that of the War Department 
at the west side of the river. 

A timber fender has been erected below the look to 



The lock on the Cloondrah Canal in connexion with 
the Itoyal Canal and Camlin River, has been thoroughly 
repaired. The masonry of the upper and lower cilia 
and platforms being re-set with hydraulic mortar, and 
pointed, together with the entire of the side walls of 
chamber and forebay with Roman cement. The upper 
and lower gates were repaired and strengthened and new 
sluices attached, and all the timber and iron-work 
tarred and painted. A large quantity of silt was 
removed from the canal above and below the lock by 
means of spoon and bag dredging ; but as the winter 
floods leave a large amount of deposit here, which 
obstructs the navigation, the dredging will have to bo 
resumed in the summer. The other works are in a fair 
state of repair. 

Rooskey. 

The works at this station, consisting of swivel bridge, 
wharf, lock, and weir wall, embankments, and lock- 
house, are in a fair state of repair. No repairs of con- 
sequence were found necessary to he executed this year. 

Albert- Loclc, Jamestown Canal. 

The works in connexion with Jamestown Canal are 
in general good order, with the exception of some repairs 
(arising from dry-rot) which the lock-gates require, and 
which can be more easily executed next summer. 

Jamestown Mill Building aiul Kilbride. 

The roof of Mill Building has been repaired. 

A passage with iron gate has been formed from tho 
public road to the mill yard, through the Board’s pro- 
perty. A wire fence has been erected to prevent tres- 
pass, and which defines their boundary through the 
yard. A fence of larch timber 50 feet long by 5 feet 
high has been erected on the boundary of the Kilbride 
wharf, to prevent trespass on the Board's property. 



protect passenger steamers from the bank during sum- 
mer water. The opening gear of the lower lock-gates 
were repaired by tho diver ; the gates and machinery 
are now in good working order. 

Two cast-iron mooring posts have been fixed, and 
twenty-four tons of gravel spread on the Connaught- 
quay. 

The weir wall requires some hacking of puddle and 
gravel at the upstream side, and which can be done 
when the water is at summer level. 

All the other works are in a good state of repair. 

Lanesborougli. 

The works at this station, consisting of swivel bridge, 
wharves, harbour, office, and crane, are in good order ; 
no repairs were found necessary this year. 

Tarmonbarry. 

All the works at this station, consisting of lock and 
weir wall, swivel bridge, wharf, embankments, and 
house at bridge, are in a good state of repair ; no outlay 
was required for the works this year. 



Carrick-on-Shannon. 

The new residence and office for the toll-collector, 
mentioned in my last year's report as being in course 
of erection, has been finished, and will, I expect, be 
sufficiently dry for occupation on the 1st ot nest 
February. It contains four rooms, office, outhouses, 
and enclosed yard. The wharves and hoisting crane at 
this station are in a good state of repair. 

Lough Allen Canal. 

Seven hundred and thirty-seven perches of back drain 
has been cleaned out at Lough Allen Canal, and forty- 
six at Cloonfad. 

Tho canal banks, as also the locks and loelc-houses at 
Battle Bridge and Drumleague are in a fair state of 

entrance to the canal from Lough Allen has silted 
up considerably from the action of the waves on the 
RnTlrs during the stormy weather ; measures axe in pro- 
gress for removing the obstructions by means of spoon 
and hag dredging. 
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Appendix D. River Shannon from Battle. Bridge to Lowjk Allen. 
Itcportof Mr The old ool weirs, mentioned in my last year’s report 
James M. ' ad having been removed from Drummore, Crawford’s- 
Merrick, mill,' and Ineliagoul Island, were partially replaced by 
Inspector.] poachers, who placed large quantities of stones on the 
same sites during the winter, to facilitate tlicir catch- 
ing eels illegally. These stones have been removed, 
and legal means resorted to, which will, I expect, pre- 
vent a recurrence of the offence. 



The Bogle Water. 

The stations in this part of the Athlone district are 
Knockvioar, Cootehall, Clarendon Lock, and Drum 
Wharf, and they continue in a good state of repair. 
The Clarendon Lock will require foot-boards and some 
slight repairs next season. 



The Steam Dredger and Barges. 

The steam dredger which is moored at Ttooskey is in 
fair working order, with the exception of the deck and 
some of tlic framing, which require some repairs. The 
barges will require new decks and to be thoroughly 
caulked before they can be again used for dredgin'* 
purposes. 

General State of the Works. 

The general state of the works is most satisfactory. 
The harbours and wharves at Lccarrow, Dromod, 
Dramxna, Carnadoe, Jamestown, Kilbride, Cootehall, 
Knockviear, and Drum, arc all in good preservation. 
Seven lock-houses have been kept in good order and 
lime-washed ; and where required the timber work bas 
been painted. Eight lock-gates have been kept in 
thorough repair, and were scraped, and tarred with 
Stockholm tar, and the iron-work painted. 



‘Report of 
Mr. William 
Molloy, 
Inspector. 



Report of Mr. William Molloy, Inspector, on the State of the Shannon Navigation (Limerick 
District), and the Maigue Navigation. For the year 18G3. Dated 16th February, 1864. 



In compliance with the instructions contained in your 
letter of the 14th ult., I bog to inform you, for tko 
information of the Commissioners, that tho several 
works on the lower and middle , Shannon arc in a state 
of very good repair. 

Querrin. 

The roadway and wharf at tliis station have been 
kept in good repair. 

Kilrush. 

The two hoisting cranes at this station have hecn 
scraped, cleaned, and painted two coats, in oil paint ; 
the roof of tho wooden shed coated with Stockholm tar, 
and both wooden offices painted. 

Sulccn. 

Tho wharf has been repaired with a good coating of 
broken stones, the collector’s house lime-whitened, the 
doors and windows painted two coats. 

Kiltecry. 

Tho pier at this station is in good repair, and no ex- 
penditure for its maintenance has been incurred during 
tho past year. 

Fognes Harbour. 

Both hoisting-cranes on the pier have been scraped, 
cloanod, and painted two coats, in oil paint, and the 
wharf repaired with a good coating of broken stones. 

Kildgsart Pier. 

Tho roadway and pier are in good repair ; there has 
been no expenditure incurred on them during tho past 
year. 

Glare. 

The hoisting-erano on the pier has been scraped, 
cleaned, and painted two coats, in oil paint, the wharf 
has been repaired with a good coating of broken stones, 
the office repaired and lime-whitoned. The berths for 
vessels frequenting the harbour have been cleared of 
any loose stones which might be injurious to the vessels 
frequenting the port. 

Corbally Weir. 

This regulating weir wall is in good repair, and no 
expense has been incurred for its maintenance during 
the past year. 

Limerick Navigation. 

The canal banks, wharves, roadway, bridges, and tow- 
ing paths, between Limerick and KUlaloo, a distance of 
sixteen miles, have hecn well and carefully maintained 
during the past year. The wharf and roadway between 
Clare -street and the canal stores have been repaired 



with 135 cubic yards of broken stones, 627 lineal 
perches of towing path coated with good strong gravel, 
285 yards superficial, of stone pitciiing, set on slopes of 
banks, 326 yards .superficial, of sodding on slopes of 
banks, 24 perches lineal of new sod fence made at 
Ardeloony, and 71)5 perches of boundary drains cleaned 
and deepened, so as to afford the necessary drainage to 
the adjoining lands. All the lock-gates, twenty-four 
in number, have been kept in good repair ; the neces- 
saiy uprights, brackets, loggers, rollers, &c., have been 
supplied, the necessary portions of the iron and wood- 
work painted, and the .sheeting scraped, cleaned, and 
coated witli host Stockholm tar. One new pair of lock- 
gates has been made and erected on tho Shannon level 
at Killiiloe. One timber accommodation bridge over 
tho conduit loading to tho marble mill, which becamo 
defective, has been renewed by a sheeting of 3" plank. 
The lock-houses, stores, ifcc., twenty-one in number, 
have been all lime-whitened, the roofs repaired, and all' 
doors and windows painted. Two new porches, 6 feet 
by 4 feet, have been put up — one at Cussane, and the- 
other at Moyes, which are a great advantage to the 
lock-keepers. There have been 215 cubic yards of 
stones and gravel removed from the Navigation course, 
at and under O’Brien ’s-bridgo, and 55 cubic yards of 
stones, the remains of an old stank, at 1’artecn shoal. 

World's End. 

The roadway and wharf have been repaired with 65 
tons of strong gravel, 25 yards superficial, of stone 
pitching, has been set on tho slope, so as to save the 
roadway from injury. 

Bunown, Ardeloony River. 

The various floods in this river during the past year, 
have brought down largo quantities of gravel, which 
were deposited in the old river course, above the bridge. 
A portion of this deposit, 1,028 cubic yards, has been 
removed, and a large quantity still remains, which will 
have to he wheeled out this season. 

Killuloe. 

Twelve guide-piles havo been driven so as to protect 
the booms between tho bridge and pier head. The deck 
of the Albert dredger has been countcrsheoted ; the C. 
dredger has been thoroughly overhauled and repaired, 
both ongincs and hull; 18 inches added to her length; 
lxcr sides were repaired by putting in twelve new iron 
plates (5 foot by 2 feet, and twelve upright angle irons. 
Her dock was very defective, which had to be skipped 
off, and six new tie-beams had to he put in, and a new 
deck, 422 feet superficial, of 2-inch red pine plank laid 
on, caulkod and paid off. The machinery and engines 
refitted, one now toe-brass, one now podestal with feed 
and steam pipes put in, the whole of tho interior scaled, 
cleaned, and painted three coats in oil paint, and 
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exterior coated with ship varnish. Three barges have 
been repaired with 214 superficial feet of 2-inch red 
pine sheeting plank, and 2,300 feet lineal of seams 
caulked and paid off. All the other works at this 
station arc in good repair. 

Scar riff. , 

Both harbours and wharves are in good repair : no 
expenditure has been incurred on them during the past 
season. 

Mount Shannon Pi, r 

In good repair, no expenditure incurred for its main- 
tenance during the past season. 

PurtlUilnl. 

The superstructure of the swivel bridge has been 
repaired, portions of the wooden jetty renewed with f>s 
feet superficial of 3-inch sheeting plank. The wharf 
at the Connaught harbour lias been repaired v.itii a 
coating of broken stones, and the hoisting-crane painted 
two coats in oil paint. 

McelieL 

AU the iron work in connexion with Victoria Im k- 
gntes, the doors and windows oi' the lock-house and 
stores have been painted in oil paint; during the times 
of high water, a few leakages appeared in the canal 
banks, which were attended to without delay and 
stanched. The regulating weir wall and all other works 
in connexion with the station are in good repair. 

Cloonahcenogue Ca>ial. 

The lock-house lime-whitened, and windows painted: 



both swivel bridges repaired; 1 34 perches of canal banks Appendix D. 
repaired with broken stones, and 478 perches of boun- „ ~7~ e 
.lun- ton, d. doq»»ri. ^ Syg .il- 

Molloy, 

. Banayher. Inspector. 



Ihe collector’s house has been liiue whitened, tho 
roof of the store-house repaired, and the superstructure 
of the swivel bridge repaired where necessary. 



Shun non Harbour. 

The approa. iu'K to she terry boat and wooden bridge 
have been repaired and made good; the landings for the 
f -nr -boat at hath -hi'-s of the river deepened, so as to 
admit he? in time uf low-wafer to land the horses with 
i :-".o and cutely. 



(« in nil Suriyation. 

The *«ury guide-piles for defining the sailing 

coiir.-e in time of high-water has been attended to — viz.. 
iit'lc-n pile, have been driven between Banagher and 
i ferry l-l.rid. fit llv entrance of Longh Berg, and nine 
!'.•• oing 1*..- - removed and placed on shoals on Lough 



II I VCR -M.UOI’E X.VV1G.U705, 

The collector’.' house has boon lime-whitened, tho 
doors and windows painted, and the necessary repairs 
executed to the swivel bridge. In conclusion. I beg to 
inform you that the several other works on the Lower 
and Middle .Shannon, as also on the llaigue Navigation, 
are in such a good rtutc of repair as not to require any 
further notice. 
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